ATHLONE AND GALWAY RAILWAY. 



RETURN 10 an Order of the Honourable The House of Common 
dated 3 March 1854;— /or. 




1st. COPIES “ of all Appiications from the Midland Great Western Railway 
of Ireland Company to the Lords Commissioners of Her Majesty’s 
Treasury, or the Public Works Loan Commissioners, for Loans under 
the Act 12 & 13 Viet. c. 62 (Athlone and Galway Railway) : ” 

2d. “ Of all Letters or Orders from the Treasury or Public Works Loan 
Commissioners, authorising or granting such Loans from time to time ; ” 

Sd. “Of any Information required by the Treasury, or St.itemrnts laid 
before them, showing that such Loans were to be expended in the 
Construction of a Railway as provided by the above Act : ” 

4th. “ Statement showing the Date and Amount of each such Loan : ’’ 

5th. And, “ Copms of any Instructions issued by the Treasury relative to 
the Security of such Loans, under Section 5 of the above Act ; together 
with Copies of the Form of Security adopled in consequence.” 

[So far aa relates to the Public Worts Loan Commissioners.] 



{Mr, Bellew,') 



Ordered, by The House of Commons, to be Printed, 
7 April 1 854. 
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COPIES of all Applications from the Midland Great Western Railway of Applications for 
Ireland Company to the Public Works Loan Commissioners for Loans, under 
the Act 12 & 13 Viet. e. 62 (Athlone and Galway Railway). 



Lettes from Company’s Secretary to Secretary of Public Works Loan 
Commissioners. 

Midland Great 'Western Railway of Ireland 
Q. Royal Canal Company, Offices, Broad Stone Station 

Dublin, 21 August 1849. ’ 

I AM instructed by the Board of Directors of this Company to inform you that 
the contract for constructing the line from Athlone to Galway has been let to Mr 
Uargan, who has at present upon the works over 600 men, and expects to have 

company have also now readv nearly 
the whole of the valuation plans, and every exertion is being used to advance the 
necessary preparations so as to enable the contractor vigorously to wort over the 
whole line and with as little delay as possible put iSto employ the labouri^ 
poor distributed amng the various districts. Besides, the Board having in view 
the requirement of the Government that the line should be completed in two 
years, have found it incumbent upon them to require the utmost energy to be 
used, m order to accomplish this object. Under these circumstances, the Board 
have to request the favour of your placing their application before the Loan 
Commissioners at your earliest convenience, in order to let them have the first 
instalment as soon as possible. 

I have, &c. 

T o -D • 1 in (signed) JI. Beausire, 



Lettek from Chairman of Company to the Secretary of the Public Works Loan 
Commissioners. 

Midland Great Western Railway of Ireland, 

C-. Canal Company, Offices, Broad Stone Station, 

Dublin, 31 August 1849. 

I TAKE the liberty of referring you to our secretary’s letter of the 2Ist instant 
wherein he conveyed to you the Board’s anxiety to be placed in funds to meet 
the demands upon them created by the progress of railwav works from Mullingar 
to Galway ; and as we now experience some difficulty ih making the necessary 
disbursements required without the assistance kindly secured to this company, 
by the Act 12 & 13 Viet. c. 62 , I beg very respectiully to call yonr attention to 
t ie matter, as well as the duty imposed upon us of completing the railway within 
the space of two years, in the conviction that you will recognise the expediency 
of having issued to the company such an advance upon account of our loan as 
will enable us to expedite our measures, and thus comply with the requirements 
of the Act. ^ 

I am, &c. 

T o TD ■ 1 (signed) John Ennis, 

J. b. onckwood, Esq., Chairman of the Company. 

London. 
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PAPERS RELATING TO LOANS TO THE MIDLAND 



Applications for 
I/Oans. 



Letter from Company’s Secretary to the Secretary of the Public Works Loan 
Commissioners. 



Midland Great Western Railway of Ireland, 
and Royal Canal Company, Offices, Broad Stone Station, 
g-j. Dublin, 13 July 1850. 

In accordance witb the instructions received from you by two of our directors 
at tlieir recent intervietv with you in London, I beg to forward herewith par- 
ticulars of the expenditure under their respective heads of both lines of railway, 
viz., Mullingar to Athlone, and Athlone to Galway. In addition to which 
suins there is a large quantity of rails and timber delivered to us, but not being 
settled for, the amount has not been brought to the present account. 

The directors request me to draw your attention to the payment of the second 
instalment, which they will be obliged by your facilitating as early as possible. 

I remain, &e. 

(signed) H. Beaush-e, 

J. S. Brick wood, Esq., Secretary, Secretary. 

Public Works Loan Commissioners. 



Evidence of Expenditure (Mullingar to Athlone). 
Railway from Mullingar to Athlone. 



Account, showing the Expenditure of the Midland Great Western Railway of 
Ireland Company, upon Constmction of said Railway, to 13th July 1850. 



Folio. 




£. s. d. 


£. s. d. 


157 1 


Contract Works - - - - - | 


51,393 5 9 




288 1 
285 j ' 


Valuation of lands - - - - - ' 


315 18 3 




286 


Engineering - 


1,506 8 10 




287 


Deputations - - - - ~ 

Printing and advertisements - - - 

Incidental expenses ----- 


1 8 8 3 

1 10 3 11 

, 22 18 11 




289 


Lands and compensation - - - - 


2,553 IS 7 




284 


Directors’ remuneration : Mileage proportion - 
Office salaries ------ 

Office expenses ------ 

Lands: Temporary rents - - - - 


242 5 8 
186 11 4 
i 35 17 10 




283 


3 18 5 




282 

281 


Legal expenses ------ 

Timber: sleepers and cross-ties for perma- 
nent way - - - - - 


1 13 14 7 

1 3,723 17 5 






Total to 13 July - - - £. 


60,017 2 9 



The foregoing Expenditure, say 60,017 1. 2 s. 9 d. sterling, has been correctly 
transcribed from the books of the company. 

(Certified) Jno. Dolan, 

Accountant to the Midland Great Western 
Dublin, 13 July 1860, Railway of Ireland Company. 
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County of the City of ^ The above John Dolan, of Eblan.a-terrace, in the 
Dublin, to wit : f city of Dublin, accountant to the Midland Great 

Western Railway of Ireland Company, hereby solemnly declares, that he has 
transcribed the foregoing account from the books of the’ said railway company 
and that the same is a faithful and correct transcript of said books ; and that 
this declaration is made at the instance and for the satisfaction of “The Public 
Works Loan Commissioners and I make this solemn declaration conscien- 
tiously believing the same to be true, and by virtue of the provisions of an Act 
made and passed in the fifth and sixth years of the reign of his late Majesty 
King William the Fourth, intituled “An Act to repeal an Act of the present 
Session of Parliament, intituled ‘ An Act for the more effectual abolition of Oaths 
and Affirmations taken and made in various departments of the State, and to 
substitute Declarations in lieu thereof, and for the more effectual suppression of 
voluntary and exti-a-judicial Oaths aud Affidavits taken and made in various 
departments of the State, and to make other provisions for the abolition of unne- 
cessary Oaths.’ ” 

(signed) Jno. Dolan. 

Taken and declared before me, this 13th day of July 1850. 

F. T. Forter, 

Police Magistrate of Dublin. 



Evidence of Expenditure (Athloneto Galway). 

Railway from Athlone to Galway. 

Account, showing the Expenditure of the Midland Great Western Railway of 
Ireland Company upon tlie construction of said Railway, from 28th July 1849 
to 13th July 1850, under the provisions of the Act 12 & 13 Viet. c. 62 . 



FoUo. 






£. 


s. 


d. 


£. s. d. 


3 


To prud incidental expenses 




41 


5 


10 




4 


„ paid for the valuation oflands 


- 1 


850 


_ 


4 




5 


„ paid engineering . - - _ 


- . 


2,676 


1 


5 




7 


„ paid printing and advertisements 


- 


25 


12 


6 




8 


„ paid legal expenses - - - 


- 


1 300 


7 


1 




9 


„ paid lands and compensation - 


- 


855 


- 


- 




12 


„ paid on contract works - - - 


_ 


91,675 


_ 


_ 






„ Contractor’s reserve fund 


- 


6,042 


7 


3 




15 


,, paid deputation expenses 


_ 


12 


12 


S 




16 


„ paid othce furniture for engineers - 


_ 


10 


_ 


_ 




17 


„ paid k’arliamentary expenses - 


- 


420 


10 


_ ; 




18 


„ paid miscellaneous woilcs 


- 1 


17 


14 


3 




19 


1 „ Directors’ remuneration : Mileage proper- 












! tion ------ 


_ 1 


325 


1 


_ 




20 


„ paid office salaries - - - - 


_ 


250 


5 


10 




21 


1 „ paid office expenses - - - 


- 


60 


8 


8 




24 i 


' „ paid timber: sleepers and cross-ties 


for 










1 


permanent way - - - - 


- 


, 5,036 


5 


2 






Total to 13 Ju 


ly - - 


- 


£. 


108,598 11 7 



The foregoing Expenditure, say 108,598/. 11 s. Id. sterling, has been correctly 
transcribed from the books of the company. 



Dublin, 13 July 1850. 



(Certified) J??o. Dolan, 

Accountant to the Midland Great Western 
Railway of Ireland Company. 
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PAPERS RELATING TO LOANS TO THE MIDLAND 



Applications for 
Loans. 



County of the City of) The above-named John Dolan, of Eblana-terrace in 
Dublin, to wit : j the city of Dublin, accountant to the Midland Great 

Western Railway of Ireland Company, hereby solemnly declares, that he has 
transcribed the foregoing account from the books of the said railway company 
and that the same is a faithful and correct transcript of said books, and that this 
declaration is made at the instance of and for the satisfaction of “ The Public 
Works Loan Commissionei-s and 1 make this solemn declaration conscien- 
tiously, believing the same to be true, and by virtue of the provisions of an Act 
made and passed in the fifth and sixth years of the reign of his late Majesty 
King William the Fourth, intituled “An Act to repeal an Act of the present 
Session of Parliament, intituled ‘ An Act for the more effectual abolition of Oaths 
and Aflarmations taken aud made in various departments of the State, and to sub- 
stitute Declarations in lieu thereof, and for the more effectual suppression of 
voluntary and extra-judicial Oaths and Affidavits taken and made in various 
departments of the State, and to make other provisions for the abolition of unne- 
cessary Oaths.’ ” 

(signed) Jwo. Dolan. 

Taken and declared before me, this I3th day July 1850 . 

F. T. Porter, 

Police Magistrate of Dublin. 



Letibe from Company’s Secretary to the Secretary of the Public Works Loan 
Commissioners. 

^dl^d Great Western Railway of Ireland 
Q. Canal Company, Offices, Broad Stone Station, 

Dublin, 10 January 1851. 

b herewith particulars of the expenditure, under the respective 

heads, of both lines of railway, viz., MnUingar to Allilone, and Athlone to Gal- 
way , and am to request that you will please to place them in course fo- 

?oo™Inou5i"o fecUhate^'’ “=“uient. which be 

I am, &c. 

T j T 7 o (signed) H. Beausire, 

J. o. Bnckwood, Esq., Secretary, 

Public Works Loan Commissioners. 



Eyimnce of further Expenditure (Mullingar to Athlone). 



Railway from Mullingar to Athlone. 

"^^waT nf Expenditure of the Midland Great Western Rail- 

way ot lidand Company upon the Construction of said Railway, from the 

to8?h 



Ledger 

Folio. 




Ezpenditore, 
per Account No. 1, 
ftom 28 JoIt 1849 
to 13 July 1850. 


Expenditure, 
from 13 July 1850 
to 8 January 1851. 


157,288 

285 

286 
287 


Contoact works 

Vaiuatioxi of land - . ' _ 

Engineering - _ 

Deputations 

Printing and advertisements - _ _ 


£. s. d. 

51,393 5 9 
316 18 3 
1,506 8 10 
8 8 3 
10 3 11 


£. 5. d. 

33,553 - 6 
: 218 14 10 

868 11 6 




Cai'tied forward - - . . 


63,234 5 - 


34,640 6 10 
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GREAT WESTERN RAILWAY OF IRELAND COMPANY. 







BspeadiCura, I 
per Account No. 1, ' 
from 2S Julf 1849 
to 13 July 1850. 


Expenditure, 


Folio. 




from 13 July 1850 
to 8 January 1851. 




Brought forward - - - - 


£>. s. d. 

53,234 5 - 


£. s. d. 




Incidental expenses - - - _ _ 


22 18 11 




340,289 


Lands and compensation - - _ _ 


2,553 13 7 




284 


Directors’ reirmneration - - _ - 








Office salaries ------ 


186 11 4 


93 5 8 




Office expenses ------ 


35 17 10 




283,342 


Lands temporary rents - - - _ 


3 18 5 I 




282 


Legal expenses ------ 


13 14 7 ; 






Parliamentary expenses - - - _ 






281 


iPermanentfTimber: sleepers and cross-ties - 


3,723 17 5 




283 : 


J way - Liron rails, chairs, and rivets 
Expenditure during the first period 
Expenditure during the second period - 


60,017 2 9 


9'372 - - 




56,358 6 9 
60,017 2 9 




Total Expenditure to 8th Januaay 1851 - . - - 

Amount of works constructed, but remaining to the credit of 


116,375 9 6 




the contractor as reserve fund - 


— 


8,394 6 3 




Total Amount of Expenditm-e to 8th January 1851 - £. 


124,769 15 9 



Applications 

Loans. 



The foregoing Expenditure, say 124,769/. 16 s. 9rf. sterling, has been cor. 
rectly transcribed from the books of the company. 



Jno. Dolan, 

Accountant to the Midland Great "Western 
Railway of Ireland Company. 



County of the City of\ John Dolan, of Eblana-terrace, in the city of Dublin, 
Dublin, to wit : J accountant to the Midland Great Western Railway 

of Ireland Company, hereby solemnly declares, that he has transcribed the fore- 
going account from the books of the said railway company, and that the same is 
a faithful and correct transcript of said books, and that this declaration is made 
at the instance and for the satisfaction of “ The Public Works Loan Commis- 
sioners and I make this solemn declaration conscientiously believing the same 
to be true, and by virtue of the provisions of an Act made and passed in the 
fifth and sixth years of the reign of his late Majesty King William the Fourth, 
intituled “ An Act to repeal an Act of the present Session of Parliament, intituled 
‘ An Act for the more effectual abolition of Oaths and Affirmations taken and 
made in various departments of the State, and to substitute Declarations in lieu 
thereof, and for the more effectual suppression of voluntary and extra-judicial 
Oaths and Affidavits taken and made in various departments of the State, and to 
make other provisions for the abolition of unnecessary Oaths.’ ” 

(signed) Jno. Dolan. 

Taken and declared before me, this 10 January 1851. 

Tkos. F. Kelly, (l. s.) 

Magistrate. 



i66. 
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PAPEBS RELATING TO LOANS TO THE MIDLAND 



Applications for 
Loans 



Evidence of further Expenditure (Athlone to Galway). 

Railway from Athlone to Galway. 

Account No. 2, showing tbe Expenditure of the Midland Great Western Rail- 
way of Ireland Company upon tbe Construction of said Railway, from the 
periods 28th July 1849 to 13th July 1850, and from 13th July 1850 to 8tli 
January 1851, under the provisions of the Act 12 & 13 Viet. cap. 62 . 



Ledger 




ExpeiuUtate 
per Account No. 1, 


Expenditure, 
from IS July 1850 
to 8 January 1851. 


Folio, j 




from 28 July 1849 
to 13 July 1850. 


3 


Inridental expenses ----- 


£. s, d. 
\ 41 5 10 


£. s. d. 
- 2 2 


4 


Valuation, of lands ----- 


: 850 4 - 


374 11 1 


5 


Engmeerlng ------ 


2,676 1 5 


1,464 9 9 


7 


Printing and advertisements - 


25 12 6 


1 18 8 


8 


Legal expenses ------ 


SOO 7 1 


1,008 4 3 


9 


Lands and compensation - - - - 


855 - - 


3,059 15 11 


12 


Contract works ------ 


91,675 - - 


60,000 - - 


15 


Deputation expenses ----- 


12 12 3 


25 8 3 


16 


Office furniture ------ 


10 - - 





17 


Parliamentary expenses - - - - 


420 10 - 


110 15 5 


18 


Miscellaneous works ----- 


17 14 3 


2,000 - - 


19 


Directors’ remuneration - - - - 


325 1 - 


162 10 6 


20 


Office salaries ------ 


250 5 iO 


125 2 11 


21 


Office expenses ------ 


60 8 8 


28 8 11 


24 1 


ir'ermanentj 'i'imber : sleepers and cross-ties - 


5,036 5 2 


12,865 3 2 


.30 J 


way -Liron rails, chairs, and rivets 


- 


16,233 12 9 




Expenditure during the first period - £. 

Expenditure during the second period - 


102,556 4 4 


97,460 3 9 




Total Expenditui'c to 8 January 1851 - 




102,556 4 4 
200,016 8 1 




Amount of works constructed, but remaining 
contractor as reserve fund - - - 


to the credit of 


14,356 7 8 




Total Amount of Expenditure to 8 January 1851 - £. 


214,372 15 9 



The foregoing Expenditure, say 214,372 15 s. 9 d. sterling, has been correctly 
transcribed from the books of the company. 

(Certified) J'no. Dolan, 

10 January 1851. Accountant to the Midland Great Western 

Railway of Ireland Company. 



County of tbe Cityof”! John JJolan, of Eblana-terrace, in the city of Dublin, 
Dublin, to wit : / accountant to the Midland Great Western Railway 

of Ireland Company, hereby solemnly declares, that he has transcribed the 
foregoing account from the books of the said railway company, and that the 
same is a faithful and correct transcript of said books, and that this declaration 
is made at the instance and for the satisfaction of “ The Public Works Loan 
Co mm issioners and I make this solemn declaration conscientiously believing* 
the same to be true, and by virtue of the provisions of an Act made and passed in 
the fifth and sixth years of tbe reign of his late Majesty King William the Fourth, 
intituled “ An Act to repeal an Act of the present Session of Parliament, intituled 
‘ An Act for the more eflrectual abolition of Oaths and Affirmations taken and made 
in various departments of the State, and to substitute Declarations in lieu thereofV 
and for the more effectual suppression of voluntary and extra-judicial Oaths and 
Affidavits taken and made in various departments of the State, and to make other 
provisions for the abolition of unnecessary Oaths.’ ” 

Jno. Dolan. 

Taken and declared before me, this 10 th day of January 1851 . 

Thos. F. Kelly, (l.s.) 

Magistrate. 
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Letter from Company’s Secretary to the Secretary of the Public Works Loan i. 

Commissioners. Applicalinns fur 

Midland Gi-eat Western Railway of Ireland, 

Sir, Offices, Broad Stone Station, Dublin, 10 June 1851. 

I BEG to furnish you herewith particulars of the expenditure, under their re- 
spective heads, of the lines of railway, “Mullingar to Atliloiie, and Athlone to 
Galway,” and to request that you will please put them in course for approval as 
we now beg to apply for payment of the fourth instalment. ’ 

I rake this opportunity of stating that the directors travelled over the line 
last week from Mullingar to Galway, and observed with great satisfaction the 
progress made in the works. With reference to the line from Mullintyar to 
Athlone, the road is all laid and ballasted, and the only thing remaining to he 
finished are the stations, which v/ill be done in the course of a few weeks? The 
line from Athlone to Galway, the rail is laid throughout, with the exception of 
two breaks of about five miles across tlie bogs, which will be completed in about 
three weeks. All the bridges are far advanced, and no doubt can now be 
entertained of opening the entire line for traffic on 1st August next. 

As the expenditure previous to the opening will be exceedingly heavy, we 
should feel obliged by your being so good as to expedite the payment of the 
instalment. 

I am, &c. 

J. b. Brickwood, Esq., (signed) H. Beausire, 

)Secretary Public Works Loan Commissioners. Secretary. 



Evidence of further Expenditure (Mullingar to Athlone). 

Railway from Mullingar to Athlone. 

Accocnt No. 3, allowing the Expenditure of the Midland Great Western Railway 
of Ireland Company upon the Construction of the said Railway, between the 
periods 8 January 1851 and 9 June 1851, in addition to the Expenditure set 
forth in Accounts, No. 1, ending 13 July 1850, and No. 2, ending 8 January 



Ledger 




Expendltuve, 


1 Total 


Folio. 




9 June 18!>1. 


1 Expenditure. 




To amount expended per account No. 1, to 


£. s. d. 


£• S. d. 




13 July 1850 - - - - _ 

Amount expended per account No. 2, to 


- ' 


60,017 2 9 


285 

286 

287 

288 

341 
282 

342 
.343 


8 January 1851 - - - - _ 

Valuation of lands - - . _ _ 

Engineering 

Incidental expenses - - - . - 

Railway contract works - - - . 

Lands and compensation - . - 
Legal expenses ------ 

Temporary taxes and rates - - - - 

Permanent way ------ 


86 - - 
678 - - 

- - 4 
31,053 13 9 

4.430 4 11 

- 8 - 
10 19 9 

24,768 16 5 


56 358 6 9 




Expenditure during the third period, to 9 June 


! 1851 - 


61,028 3 3 




Total Expenditure to 9 June 1861 - - - £. 


177,403 12 9 



Tlie foregoing Expenditure, say IT'7,403 l.l2s.Qd. sterling, has been correctly 
transcribed from the books of the company. 

(signed) Jno. Dolan, 

Accountant to the Midland Great Western 
Dublin, 10 June 1861. Railway of Ireland Company. 



166. 



B 



Printed image digitised by the University of Southampton Library Digitisation Unit 




10 



PAPERS RELATING TO LOANS TO THE MIDLAND 



Applications for County of the City ofl John Dolan, of Eblana-terrace, in the city of Dublin, 

Loans. Dublin, to wit : J accountant to the Midland Great Western Railway, 

of Ireland Company, hereby solemnly declares, that he has transcribed the fore- 
going account from tlie books of the said railway company, and that the same is 
a faithful and correct transcript of said books, and that this declaration is made 
at the instance and for the satisfaction of “ The Public Works Loan Commis- 
sioners;” and I make this solemn declaration conscientiously believing the 
same to be true, and by virtue of the provisions of an Act made and passed in 
the fifth and sixth years of the reign of his late Majesty King William the Fourth, 
intituled “ An Act to repeal an Act of the then present Session of Parliament, 
intituled ‘ An Act for the more effectual abolition of Oaths and Affirmations taken 
and made in various departments of the State, and to substitute Declarations in 
lieu thereof, and for the more effectual suppression of voluntary and extra-judi- 
cial Oaths and Affidavits, taken and made in various departments of the State, 
and to make other provisions for the abolition of unnecessary Oaths.’ ” 

(signed) Jno. Dolan. 

Taken and declared before me, this lOlh day of June 1851. 

H. 0’ Callaghan. (l.s.) 



Evidence of further Expenditure (Athlone to Galway). 

Railway from Athlone to Galway. 

Account No. 3, showing the Expenditure by the Midland Great Western 
Railway of Ireland Company upon the construction of said Railway, between 
8th January 1851 and 9th June 1851, in addition to the Expenditure set forth 
in Accounts, No. 1, ending 13th July 1850, and No. 2, ending 8th January 
1861, under the provisions of the Act 12th & 13th Viet. c. 62. 



Ledger 

Folio. 




Expenditare 
from 8 Jannaryto 
9 Jane 1851. , 


Total 

Expenditure. 








£. s. d. 






To amount expended per account. No. 1. to 








13th July 1850 ----- 


- 


102,556 4 4 




Amount expended per account. No. 2, to 








8th January 1851 ----- 


- - . 


97,460 3 9 


3 


Incidental eriienses ----- 




200,016 8 1 


4 


Valuation of lands - - - . . 






5 


En^neering ------ 


1,185 5 7 






Legal expenses ------ 


347 - 8 




10 


Lands and compensation - - . - 


10,285 - 4 




12 


Contract works ------ 






17 


Parliamentary expenses - - _ - 


'379 13 8 




18 


Miscellaneous works ----- 


4,000 - - 












35 


Permanent way - - - 419 16 3 






24 


Timber; sleepersandcross-ties 13,959 6 8 






30 


Iron rails, chairs, and rivets - 33,380 8 5 






36 


Tnrn tables - 500 - - 










48,259 9 4 




33 


Lands, temporary taxes, and rates 


37 2 5 




37 


' Intermediate stations ----- 






39 


Architectural expenses - - - - 


208 16 6 






Carried forward - - - £. 


101,905 6 11 


200,016 8 1 
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GREAT WESTERN RAILWAY OF IRELAND COMPANY. 



Ledger 

Folio. 




Expendltore 
from 8 January to 
9 June 1851. 


Total 

Expenditure. 




Brought forward - - - 


£. S. cl. 

101,905 6 11 


1 £. s. d. 

1 200,016 8 1 




Deduct reimyment account, deputation ex- 
penses account, No. 2 - - - - 


10 - - 



Applications ibi 
Loans. 



Expenditure during third period, ending 9th June 1851 - 
Total Expenditure to 9th June 1851 - - • 



“1 101,895 6 11 



£. 



301,911 15 - 



The foregoing Expenditure, say 301,91lZ. 155. sterling, has been cori-ectly 
transcribed from the boolcs of the company. 

(signed) Jno. Dolan, 
Accountant to the Midland Great ‘VVestem 
Railway of Ireland Company. 

Dublin, 10 June 1861. 



Couiriy of the City of "I John Dolan, of Eblana-ten’ace, in the city of Dublin, 
Dublin, to wit: J accountant to the Midland Great 'Western Railway 

of Ireland Company, hereby solemnly declares that he has transcribed the 
foregoing account from the books of the said railway company, and that the 
same is a faithful and correct transcript of said books, arid that this declaration 
is made at the instance and for_ the satisfaction of “ The Public Works Loan 
Commissioners;” and I make this solemn declaration conscientiously believing 
the same to be true, and by virtue of the provisions of an Act made and passed 
in the fifth and sixth years of the reign, of his late Majesty King William the 
Fourth, intituled “ An Act to repeal an Act of the then present Session of 
Parliament, intituled ‘ An Act for the more effectual abolition of Oaths and 
Affirmations taken and made in various departments of the State, and to 
substitute Declarations in lieu thereof, and for the more effectual suppression of 
voluntary and extra-judicial Oaths and Affidavits taken and made in various 
departments of the State, and to make other provisions for the abolition of 
unnecessary Oaths.’ ” 

(signed) Jno. Dolan. 

Taken and declared before me, this lOth clay of June 1851. 

(signed) H. O’ Callaghan, (l.s.) 



Certificate of Company’s Engineer. 

Midland Great Western Railway of Ireland, 
Offices, Broad Stone Station, Dublin, 18 June 1851. 

I HEREBY certify, for the information of the Public Works Loan Commissioners, 
that the line of railway between Mullingar and Athlone is complete, and fit for 
traffic us a public line, with the exception of station houses now building, and 
some finish to the slopes, of a trifling nature. A considerable portion of the 
distance is a double line. 

(signed) G. W. Hemans, 

Chief Engineer. 



i66. 
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1 . Letter from Company’s Secretary to Secretary of Public Works Loan 

Ai>j)lionuons lor Commissioners. 

Lofuis. 

Midland Great Western Railway of Ireland, 

Sir, Offices, Bi-oad Stone Station, Dublin, 9 October 1851. 

I BEG to forward herewith particulars of the expencliiure of the railway from 
“ Athlone to Galway,” and 1 am to request that you will please to place the 
matter in course of appro-val, as we beg to apply now for payment of the fiftli 
instalment, which be good enough to facilitate. 

I am, &c. 

(signed) Jno. Dolan, 

J. to. Brickwood, Esq., Secretary, Pro Secretary. 

Public Works Loan Commissioners, London. 



Evidence of further Expenditure (Athlone to Galway). 

Railway from Athlone to Galway. 

Account No. 4, showing the Expenditure by the Midland Great Western 
Railway of Ireland Company upon the construction of said Railway durine- 
the several periods under mentioned, and up to the 6th October 1851 under 
the provisions of the Statute 12 fc 13 Viet. c. 62. ’ 



Ledger 

Folio. 



41 44 

42 43 



To amount expended, per account No. 1, to 
13tli July 1860 - - - - 

Amount expended, pei' account No. 2, from 
13th July 1850 to 8th January 1851 
Amount expended, per account No. 3, from 
8th January 1851 to 9A June 1851 - 

Incidental expenses - 

Valuation of lands - _ - - . 

En^neering ...... 

Printing and advertisements - . , 

Legal expenses 

Lands and compensation .... 

Railway contract works - - - - 

Office fiiraiture ------ 

Miscellaneous works - - . - 

Directors’ remuneration .... 

Office salaries ------ 

Office expenses - - - 

Timber ; sleepera and cross-ties - - - 

Iron rails, chairs, and iiTets - - - . 

Lands, temporary taxes - - - 

Pcimanent way ------ 

Intermediate stations - - - 

Architectural expenses - - - _ 

Turn tables 

"Wages preparatory to opening, inspection of\[ 
stock, clocks, lamps, and plant - - -j] 

Machinery for watei*, supply at stations 



Expeoditore 
from 9 June ISSl 
to 6 October 1851. 



£. S. d. 



13 14 2 
73 13 10 
1,193 12 10 

50 17 11 
897 9 - 

3,298 1 4 

66,000 - - 
62 12 9 
3,896 9 9 
223 12 11 
268 7 6 
33 5 11 

13.915 15 4 

14.916 13 11 

51 7 9 
29 13 4 

112 6 2 
137 10 - 
303 7 2 



333 17 8 
758 9 1 



Total Expenditure up to 6th October 1861 - - . 



ExpendiCcre. 

£. s. d. 
102,556 4 4 
97,460 3 9 
101,895 6 11 



301,911 16 - 



106,570 18 4 



408,482 13 4 



The foregoieg Expenditure, say 40a,482h 18s. id. sterling, has been correctly 
transcribed from the books of the company. 

(signed) Jno. Dolan, 

Accountant to the Midland Great Western 
^ Railway of Ireland Company. 

Dublin, 9 October 1851. 
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T , j ^ -, J , coLintant to the Midland Great Western Railwav of I-oans. 

Ireland Company, hereby solemnly declares, that he has transcribed the foreeoino- 
aocmat from the books of the said railway company, and that the samlis S 
faithful and correct transcnpt of said books, and that this declaration is made at 
the instance and for the satisfaction of the Public Works Loan Commissioners: 
and I make this solerun declaration conscientiously belie%dng the same to be 
true and by virtue of the provisions of an Act made and passed in the fifth and 

. A^t f sY ^ ‘"o Parliament, intituled ■ 

An Act lot the more effectual abolition of Oaths and Affirmations taken and 
made m various departments of the Stale, and to substitute Declarations in lieu 
OaThfand AffiS effectual suppression of voluntary and extra-judicial 

Oaths and Affidaiits taken and made m various departments of the State; and to 
make ofher provisions for the abolition of unnecessary Oaths.’ ” 

(signed) Jw. Dolan. 

Taken and declared before me, this 9th day of October 1851. 

(signed) H. O'Callaglian. (l.s.) 



Evidence of further E.xpenditure (Atlilone to Galway). 

Railway from Athlone to Galway. 

Expenditure by the Midland Great Western Rail- 
2 1 i • Company upon the construction of said Railway, durino- the 




11 

13 

16 

18 

33 

33 

37 

39 

40 

41 
45 
47 



To Amount expended, per Account No. I, 
to 13th July 1850 - - . . ’ 

expended, per Account No. 2, 
13th July 1850 to 8th January 1861 ^ 

„ Ainoum expended, per Account No. 3, 
8th January 1851 to 9th June 1851 
„ Amount expended, per Account No. 4, 
9th June 1851 to 6di October 1851 

Engineering _______ 

Legal e.xpenses 

Lands and compensation - _ . _ 

^ilway contract works - _ . _ 

Office iumiture _ _ _ _ _ 

Miscellaneous works _ _ _ _ 

Lands' temporary taxes - - . _ 

Permanent way 

Intermediate stations ----- 
Architectural expenses - - . . 

Tum-tables 

Wages preliminary to opening - 
Miscellaneous plant _ _ . . 

Water supply - 



I 



£. s. d. 



597 16 4 
666 8 4 

2,596 3 6 
63,000 - 
62 14 3 
2,209 2 3 
12 1 - 
4,716 14 10 
494 14 10 
12 18 7 
195 14 2 
2 - - 
239 7 4 
6 6 - 



166 . 



Carried forward - - - £.| 475,293 14 
B 3 



£. d. 

102,556 4 4 
97,460 3 9 
101,895 6 11 
106,570 18 4 



408,482 13 4 



16,811 1 5 
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PAPERS RELATING TO LOANS TO THE MIDLAND 



Ledger 




Expenditure 
from 6 Oct. 1851, 


Total 


Folio. 




25 Feb. 1852. 


Expenditure. 




Cr. 

Brought forward - - - 


£. S. d. 


£■ 5. d. 

475,293 14 9 




By permaueut way materials, carried to Rail- 
way (Mullingar to Athione) account 


21,200 10 - 






Taxes withheld ------ 


24 18 8 


21,225 8 8 










Total Expenditure to 25th February 1852 - £. 


454,068 6 1 



NoU as to Credit on 'Perma.neM-way Materials . — A portion of tlie materials for pennanent 
way, charged in the Accounts of Expenditure Nos. 1, 2, 3, 4, having been, transferred to the 
line between Mullingar and Athione since the accounts were furnished, their value has 
accordingly been deducted from the expenditure on the line between Athione and Galway. 

(signed) G. W. Hemans, 

Chief Engineer. 



The foregoing Expenditure, say 464,068?. Qs. It?, sterling, has been correctly 
transcribed from the books of the Company. 

Certified, Dublin, 38tli February 1852. 

(signed) Jno. X>olan, 
Accountant to the Midland Great Western 
Railway Company. 



County of the City of \ John Dolan, of Eblana-terrace, in the city of Dublin, 
Dublhi, to wit: j accountant to the Midland Great Western Rail- 

way of Leland Company, hereby solemnly declares, that he has transcribed 
the foregoing account within written from the books of the said Railway Com- 
pany, and that the same is a faithful and correct transcript of said books ; and 
that this declaration is made at the instance, and for the satisfaction of, the 
Public Works Loan Commissioners; and I make this solemn declaration con- 
scientiously believing the same to be true, and by virtue of the provisions of an 
Act made and passed in the fifth and sixth years of the reign of his late Majesty 
King William the Fourth, intituled “ An Act to repeal an Act of the then 
present Session of Parliament, intituled ‘An Act for the more effectual abolition 
of Oaths and Affirmations taken and made in various departments of the State, 
and to substitute Declarations in lieu thereof, and for the more effectual sup- 
pression of voluntary and extra-judicial Oaths and Affidavits taken and made in 
various departments of the State, and to make other provisions for tlie abolition 
of unnecessary Oaths.’ ” 

(signed) Jno. Dolan. 

Taken and declared before me, this 1st day of March 1852. 

(signed) Thos. F. Kelly, (l.s.) 
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Certificate of Company’s Engineer. Applicalions for 

Loans. 

Midland Great Western Railway of Ireland. 

10, Eutland-sqnare, Dublin, 28 February 1852. 

I HEREBY certify that works have been done and materials furnished, on the 
line and stations from Athlone to Galway, to the underneath amount; and that, 
taking into consideration the further sum of 28,468/. 6s. id. returned to me 
from the Accountant’s office as expenditure on land and sundries, an additional 
sum of not less than 50,000 L ■will be necessary to complete the works, and pay 
outstanding claims. ^ 





£. s. d. 


Contract works on line and stations - 


320,000 - - 


Materials for permanent way 


93,600 - - 


Miscellaneous works, &c. - - - . 


12,000 - - 


Total - - - - ' 


425,600 - - 


Amount from Accountant’s ofifi.ee 


28,468 6 1 


AJ 


454,068 6 1 



(signed) G. W. Hemans, 

Chief Engineer. 



Letter from, and Estimate of, Company’s Engineer. 

Midland Great Western Railway of Ireland. — H. Beausire, Esq., Secretary. 

Dear Sir, 10, Eutland-square, Dublin, 13 March 1852. 

In compliance with letter of Messrs. Barnes & Co., 8th inst.,I beg to forward 
you on the other side a full statement of the -works remaining to be executed for 
completing the line between Athlone and Galway, -with an estimate of the 
expense of such works. 

Youre truly, 

(signed) G. TV. Hetnam, 

Chief Engineer. 



Midland Great Western Railway of Ireland. 

Works remaining to be executed between Athlone and Galway: 



Works required hy Board of Ordnance - 
For completion of station-house, &c. 

Ditto ditto - _ . 

Ditto ditto - 

Ditto ditto - - - 

Ditto ditto - 

Ditto Galway terminus 

Fourteen police lodges, at 150/. 

Goods store and line to Galway dock - 
Works required in side walls, &c., Rinmore 
Supply of water to Galway terminus 
Maintenance of way and works, first year 
Mr. Dargan’s unfinished contract works 
Electric telegraph - - . _ 



Athlone 

Athlone 

.Ballinasloe 

Woodlawn 

Athenry 

Oraumore 



13 March 1852. 



Total. - 
(signed) 



£. 

3.600 

3.000 
600 
500 
300 

1.600 

20,000 

2,100 

10,000 

2.000 
2,000 
6,123 
5,621 
2,000 



69,244 



Gr. W. HemanSy 
Chief Engineer. 



166. 



B 4 
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COPIES of all Lettebs or Orders from the Treasury or Public Works Loan 
Commissiooers, authorising or granting Loans from time to time. 



Letter from Sir Charles Trevelyan to the Public Works Loan Commissioners. 

My Lords and Gentlemen, Treasury Chambers, 18 October 1849. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of the 8tli instant, transmitting a warrant for their Lordships’ signature, 
granting a loan of 100 , 000 ?. to the Midland Great Western Railway of Ireland 
Company, for the formation of a railway from Atlilone to Galway; 

I am commanded by their Lordships to return the warrant to you, the same 
having been signed by their Lordships. 

I am, &c. 

(signed) C. E. Trevelyan. 

The Public Works Loan Commissioners. 



Treasury Warrant for Advance of £.100,000, (1st Advance). 

After our hearty commendations : Whereas an Act was passed m the Session 
of Parliament holden in the 12 th and 13th years of the reign of Her present 
Majesty Queen Victoria, intituled “ An Act to authorise the Advance of 
Money out of the Consolidated Fund to the Midland Great Western Railway of 
Ireland Company After reciting amongst other things that an Act was passed 
in tlie 8th and 9th years of the reign of Her present Majesty, intituled “ An Act 
for making a Railway from Dublin to Mullingar and Longford, to be called the 
Midland Great Western Railway of Ireland,” and the company by the said Act 
incorporated for the aforesaid purposes was by the said Act incorporated by the 
name of “ The Midland Great Western Railway Company of Ireland,” but 
whicli company in the Acts next after mentioned was called “ The Midland Great 
Western Rail way of Ireland Company and that another Act was passed in the 
9th and loth years of the reign of Her present Majesty, intituled An Act to 
enable the Midland Great Western Railway of Ireland Company to make a 
'Deviation in the authorised Line of the said Railway, and also a Branch Railway 
to the River Liffey and that another Act was passed in the 9tli and loth years 
of Her present Majesty, intituled “ An Act to enable the Midland Great Western 
Railway of Ireland Company to make a Railway from Mullingar to Athlone 
and that another Act was passed in the 10th and 11th years of the reign of Her 
present Majesty, intituled “ An Act to enable the Midland Great Western Rail- 
way of Ireland Company to make certain Deviations in the authorised Line of the 
said Railway, and to amend the Acts relating thereto;” and that another Act was 
passed in the lOth and 11th years of Her present Majesty, intituled “ An Act to 
enable the Midland Great Western Railway of Ireland Company to make a Rail- 
way from Athlone to Galway And reciting that the said railway from Dublin 
to Mullingar bad been corapeleted and opened for the use of the public, but no 
part of the said lines from Mullingar to Athlone, and from Athlone to Galway, 
had been begun, but a portion of the capital for the making of the said line from 
Mullingar to Atlilone had been raised, but no part of the capital for making the 
said railway from Athlone to Galway had been then raised ; and that an appli- 
cation bad been made to the Public Works Loan Commissioners, by the said 
Midland Great Western Railway of Ireland Company, for the loan of the sum of 
500,000 I, in aid of the expense of making and completing the said railway be- 
tween Athlone and Galway, and that it was deemed expedient to make an 
advance of money out of the Consolidated Fund for the purpose of such loan : 
It was by the said Act now in recital amongst other things enacted, that for the 
purpose of such loan the Commissioners of Her Majesty’s Treasury of the Uuited 

Kingdom 
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Kingdom of Great Britain and Ireland for the time being were thereby em- a 

powered by warrant under their hands from time to time, or at any one time, to Letters or Orders 
charge the Consolidated Fund of the United Kingdom of Great Britain and e'lthonsing Loans. 
Ireland, and to direct the issue thereout to the account of the Commissioners for 
the time being- for the Reduction of the National Debt, of a sum or sums of 
money not exceeding in the whole 600,000 I, and which Commissioners were 
thereby appointed trustees on the part of the public for holding the said monies 
to be issued out of the Consolidated Fund as aforesaid, and that they should con- 
tinue the separate account already opened at the Bank of England with them, 
under the title of “ The Commissioners for the Reduction of the National Debt 
on account of the Public Works Loan Fund,” and to which account should be 
cai-ried all such monies as should be issued and paid out of the Consolidated 
Fund for the purposes aforesaid ; and that it should be lawful for the said Com- 
missioners of Her Majesty’s Treasury from time to time, if they should think fit, 
to authorise and require the said Public Works Loan Commissioners to advance 
and lend to the said railway company, by such instalments, on such terms and 
subject to such conditions and stipulations as the said Commissioners of Her 
Majesty’s Treasury should direct, any sum or sums of money not exceeding in 
the whole 600,000/., and the repayment thereof with interest from the time or 
respective times of advancing the same, not exceeding the rate of 3/. 10 j. 
per centum per annum, should be secured by such mortgage or mortgages, and 
in such other manner as was thereinafter mentioned or referred to ; and that all 
monies advanced should be secured to be repaid by every such moi’tgage as afore- 
said, with interest after the rate not exceeding 3 /. 10 x. per centum per annum 
on the principal sum thereby secured, from the time of advancing the same, by 
equal half-yearly payments, the first of such payments to be made at the expira- 
tion of six calendar months from the date of every such mortgage j and if such 
interest should be duly paid half-yearly, then no part of the principal secured by 
any such mortgage should be required^to be repaid for 10 years from the date of 
every such mortgage ; and after tlie expiration of 1 0 years from the date of every 
such mortgage, and during such time as the principal and interest monies 
should be punctually paid half-yearly, as therein^ter mentioned, the said prin- 
cipal sum advanced should be repaid with interest in manner following; that is 
to say, there should be paid half-yearly as from the expiration of die said 
10 years the sum of 2/. 10 per centum on the principal money originally 
advanced ; and a sufficient part of such half-yearly payments should be first 
applied in discharge of the interest from time to time unpaid, and the residue of 
such half-yearly payments should be applied in discharge of the principal money 
secured, until the whole thereof with interest thereon should be paid off; and 
that it should be lawful for the said railway company at any time, or from time 
to time, to borrow of the said Public Works Loan Commissionei's any sum or 
sums of money, not exceeding in the whole the sum of 600,000 /., and to mort- 
gage, convey, assign, and assure to the secretary for the time being of the said last- 
mentioned Commissioners, or as they should direct, all and every the railways 
and undertakings authorised to be constructed by the said recited Acts relating 
to the said company, and the works, lands, property, chattels, and effects of the 
company connected therewith ; and also the canal, lands, property, chattels, 
and effects purcliased or agreed to be purchased of the Royal Canal Com- 
pany in the last-mentioned Acts, or one of them particularly mentioned ; 
and all rates, tolls, profits, and recei|)ts accruing and thereafter to accrue 
to or for the use of the said railway company, and all other works and 
property of, or to which the said railway company then was, or thereafter 
might be seised, possessed, or entitled in any manner howsoever, for 
securing the repayment of any sum or sums of money which should be so 
borrowed as aforesaid, anything in the said Acts relating to the said railway 
company, or any Acts incorporated with or forming part of any of the said Acts, 
to the contrary thereof in anywise notwithstanding, and such securities for the 
monies so to be borrowed might be made under such conditions, and with .such 
stipulations and provisions, as the said Commissioners of the Treasury should 
direc^ anything in the said Acte relating to the said company to the contrary 
notwithstanding : And whereas the said Midland Great Western Railway of 
. Ireland Company being desirous of having the sum of 100,000/, (part of the 
said sum not exceeding 500,000 /.), advanced to them hj the Public Works 
Loan Commissioners, in pursuance of tiie powers in the said recited Act con- 
C tained; 
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tained ; vre have, in pnrsuance of the powers in the said recited Act contained 
directed the issue out of the Consolidated Fund of the sum of 100,000/. to the 
account of the Commissioners for the time being for the Reduction of the National 
Debt, to the aforesaid account, and for the purposes of the said recited Act • 
Now tbe.se therefore are to antliorise and require you to advance and lend to the 
said railway company the sum of 100,000/., for the purpose of being applied in 
and towards the formation of the said railway from Athione to Galway, upon 
having the repayment of the same sum of 100,000/., with interest for tlie same 
after the rate of 3/. 10s. per centum per annum, secured by a mortgage of all 
the property and effects of the said company, which by the said recited Act or 
any of the Acts relating to advances by the said Public Works Loan Commis- 
sioners, or otherwise, the said company are authorised to mortgage, includin'? 
calls payable by the shareholders of tlie said company, and such sum and 
interest to be paid by the instalments, and in manner in and by the said 
recited Act provided, and so as such mortgage shall contain covenants on the 
part of the said company to the effect hereinafter mentioned ; that is to say, 
to apply the said sum of 100,000/. towards the formation of the said railway 
from Athione to Galway, and the expenses incidental thereto, incurred or to 
be incurred subsequently to the 28th day of July 1849; To raise by the said 
company a sura of 60,000 1. at the least, within six months from tli date of 
such mortgage, or such a sum as with the monies raised by the said company 
subsequently to the 28th day of July 1849 will amount to the sum of 60,000 /., 
and to apply the said sum of 60 , 000 /. (or so much thereof as shall not have 
been expended subsecjuently to the 28th day of July 1849, and previously to 
the date of such mortage, for the purposes next hereinafter mentioned), in or 
towards the expense of purchasing the land and constructing the said railway 
between Mullingar and Athione, and incidental thereto; to produce evidence 
to your satisfaction within six calendar months from the date of such mortgage 
of the due applicatipn of the said sum of 60,000/., and of the said intended 
advance of 100,000 /., for the several and respective purposes hereinbefore men- 
tioned or referred to ; to complete the railways between Mullingar and Athione 
and between Athione and Galw'ay, and to open the same respectively for the 
use of the public on or before the. 3lst day of December 1851 ; and in the 
event of the said railway between Mullingar and Galway not bemg so completed 
and opened as aforesaid on or before the 3ist day of December 1851, to sur- 
render and assign the entire line of railway between Athione and Galway, and all 
.property, plant, chattels and effects of the said company belonging thereto, or 
connected therewith, or used for the purposes of the same, or in connection there- 
with, freed from all incumbrances by the said company (except any debt for the 
time being due or owing to you) to you, the said Public Works Loan Commis- 
sioners, or your secretary, in case you, with our conseut, should be desirous of 
^tenng on and taking possession of the said railway between Athione and 
O^way, in pursuance of the power in that behalf in the said recited Act con- 
tained ; to deduce the title of the said company on or before the 1 st day of July 
I860, to your satisfaction, at the expense of the said company, to all the lands, 
heredit^ents and property which they have acquired, or may hereafter acquire 
under, the powers and_ provisions of the said Acts, or any of them, or otherwise 
howsoever : And proviiled such mortgage shall contain such other powers, stipu- 
lations and provisions, as well in addition to, as in extension of, the covenants 
h^eni^fore mentioned or referred to, as you may think fit and direct; and pro- 
vided that in addition to such mortgage and such covenants as aforesaid, the 
directors of the said company for the time being, or the major part of them, shall, 

' Her Majesty in the penal sum 

of 200,090 /. for the due application of the said sum of 1 00,000 /., to be advanced 
as aforesaid, aud production of evidence in support thereof, in terms of the cove- 
nante m that behalf hereinbefore mentioned or referred to, and for so doinff this 
shall be your warrant. ° 

Whiteliall, Treasury Chambeis, this 18th day of October 1849. 

(signed) C. JVood. 

lo the Public Works Loan Commissioners. 

Autliority To advance lDo;o(loi. to the Midland Great Western Railway of 
Ireland Company. . ' . : 
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COMMISSIOKBES’ CERTIFICATE fOT 100.000 I, (1st AdTRIlCe). letters or Orders 

(No. 656 ) authorising Loans. 

We, the undersigned, being three of the Commissioners for the execution of an 
Act of the 5th Vict. s. 2, c. 9, intituled, “An Act to authorise the Advance of 
Money o ut of the Cjonsolidated Fund, to a limited amount, for carrying on 
Public Works and Fisheries, and Employment of the Poor, and to amend the 
Acts authorising the issue of Exchequer Bills for the like purposes,” arid also 
for the execution oj the several Acts in the said Act mentioned and referred to, 
and subsequently passed for extending the same, do hereby certify to the Com- 
missioners for the Reduction of the National Debt, that the Commissioners 
appointed by and under the said Acts have determined to advance unto applica- 
tion No. 370, Ireland— Midland Great Western Railway of Ireland Company ; 

1st. advance, the sum of 100,000 l.y which said sum is to be paid to the person 
mentioned at the foot of this certificate. 



Given under our hands, this 1st day of November 1849. 



£.100,000. 



(signed) Bevij. Harrison. 

Henry Berens. 

Thos. Dyke Acland. 



To be paid to Messrs. Williams, Deacon k Co., or either of them. 



be presented at the National Debt Office, Old Jewry, on 
the 2d November and will be payable on 3d November 1849, from which last- 
mentioned day interest will be charged on the above-mentioned sum. 

(signed) J~. S. Brickuiood, Secretary. 



Treasuhy Warrant for Advance of £.100,000, (2d Advance). 

After our hearty commendations : Whereas an Act was passed in the Session 

of . Parliament holden in the 12th and 13th years of the reign of Her present 
Majesty Queen Victoria, intituled " An Act to autliorise the advance of Money 
out of the Consolidated Fund to the Midland Great Western Railway of Ireland 
■Company;” After reciting amongst oilier things that an Act was passed in 
the Sth and 9th years of the reign of Her present Majesty, intituled “ An Act 
for making a Railway from Dublin to Mullingar and Longford, to be called 
The Midland Great Western Railway of Ireland,” and the company by the 
said Act incorporated for the aforesaid purposes was by the said Act incorporated 
by the name of “ The Midland Great Western Railway Company of Ireland,” but 
which company in the Acts next after mentioned was called “ The Midland Great 
Western Railway of Ireland Company and that another Act was passed in the 
Sth and 10th years of the reign of Her present Majesty, intituled “An Act to 
enable the Midland Great Western Railway of Ireland Company to make a 
Deviation in the authorised Line of the said Railway, and also a Branch Railway 
to the River Liffey and that another Act was passed in the 9th and 10th years 
of Her present Majesty, intituled “An Act to enable the Midland Great Western 
Railway of Ireland Company to make a Railway, from Mullingar to Athlone j” 
and that another Act was passed in the 10th and 11th years of the reign of Her 
present Majesty, intituled “ An Act to enable the Midland Great Western Rail- 
way of Ireland Company to make certain Deviations in the authorised Line of 
the said Railway, and to amend the Acts relating thereto and that another-Act 
was passed in the loth and 11th years of Her present Majesty, intituled An 
Act to enable the Midland Great Western Railway of Ireland Company, to make 
a Railway flora Athlpue to Galway and reciting that the said railway from 
Dublin to Mullingar had been completed and opened for the use of the public, 
but no part of the said lines from.,lVfullingar to,AthIoneiand : froiii Athlone to 
beep, .begun,, but portion oniie,cqpjt|il % tlje m^ing, of, fh.e said 
linb froni Mullingar (d Athlone had Been raised, but no -part of the capi^l jfor 
making the said railway from Athlone to Galway bad been 'then raised; and 

1^6. c 2 that 
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that an application had been made to the Public Works Loan Commissioners, by 
the said Midland Great Western Rtiilway of Ireland Company, for the loan of 
the sum of 600,000 L, in aid of the expense of making and completing the said 
railway between Athlone and Galway, and that it was deemed expedient to 
make an advance of money out the Consolidated Fund for the purpose of such 
loan ; It was by the said Act now in recital amongst other things enacted, that 
for the purpose of such loan, the Commissioners of Her Majesty’s Treasury of 
the United Kingdom of Great Britain and Ireland for the time beino- were 
thereby empowered, by warrant under their hands from time to time, or at any 
one time, to charge the Consolidated Fund of the United Kingdom of Great 
Britain and Ireland, and to direct the issue thereout to the account of the Com- 
missioners for the time being for the reduction of the National Debt, of a sum or 
sums of money, not exceeding in the whole 600,000^., and which Commissioners 
were thereby appointed trustees on the part of the public, for holding the said 
monies to be issued out of the Consolidated Fund as aforesaid; and that they 
should continue the separate account already opened at the Bank of Eno-land 
with them, under the title of “ The Commissioners for the Reduction of the 
National Debt on account the Public Works Loan Fund,” and to which account 
should be carried all such monies as should be issued and paid out of the Con- 
solidated Fund for the purposes aforesaid ; and that it should be lawful for the 
said Commissioners of Her Majesty’s Treasury from time to time, if they 
should think fit, to authorise and require the said Public Works Loan Commis- 
sioners to advance and lend to the said railway company, by such instalments, ou 
such terms, and subject to such conditions and stipulations as the said Commis- 
sioners of Her Majesty’s Treasury should direct, any sum or sums of money not 
exceeding in the whole 500,000/., and the repayment thereof with ioterest, 
from the time or respective times of advancing the same, not exceeding the rate 
of 3 /. 10 5 . per centum per annum, should be secured by such mortgage or 
mortgages, and in such other manner as was thereinafter mentioned or referred 
to; and that all monie.s advanced should be secured to be repaid by every such 
mortgage as aforesaid, with interest after the rate not exceeding 3/. IO 5 . per 
centum per annum on the principal sum thereby secured, from the time of 
advancing the same, by equal half-yearly payments, the first of such payments to 
he made at the expiration of six calendar months from the date of every such 
mortgage ; and if such interest should be duly paid half-yearly, then no part of 
the principal secured by any such mortgage should be required to be repaid for 
ten years from the date of every such mortgage, and after the expiration of ten 
years from the date of every such mortgage, and during such time as the prm- 
cipal and interest monies should be punctually paid half-yeaHy as thereinafter 
mentioned, the said principal sum advanced should be repaid with interest, m 
manner following ; that is to say, there should be paid half-yearly, as from the 
expiration of the said ten years, the sum of 2l. 10 s. per centum 011 the principal 
money originally advanced, and a sufficient part of such half-yearly payments 
should be first applied in discharge of the interest from time to time unpaid, and 
the residue of such half-yearly payments should be applied in discharge of the 
principal money secured until the whole thereof, with interest thereon, should be 
paid off; and that it should be lawful for the said railway company at any 
time, or from time to time, to borrow of the said Public Works Loan Commis- 
sioners any sum or sums of money, not exceeding in the whole the sum of 
500,000 L, and to mortgage, convey, assign, and assure to the secretary for the 
time being of the said last-mentioned Commissioners, or as they should direct, 
all and every the railways and undertakings authorised to be constructed by tlie 
said recited Acts relating to the said company, and the works, lands, property, 
chattels, and effects of the company connected therewith ; and also the canal, 
lands, propei’ty, chattels, and efi'ects, purchased, or agreed to be purchased of the 
Royal Canal Company, in the last-mentioned Acts or one of tliein particularly 
mentioned; and all rates, tolls, profits, and receipts accruing and tiiereafter to 
accrue to or for the use of the said I’ailway company, and all other works and 
property of, or to which the said railway company then was or thereafter might 
• be seised, possessed, or entitled in any matuiev howsoever, fijr securing the re- 
payment of any sum. or sums of money which should be so borrowed as aforesaid, 
anything in the said Acts relating to the said railway company, or any Acts 
incorporated with or forming part of any of the said Acts, to the contrary thereof 
iri anywise notwithstanding, and such securities for the monies so to be borrowed, 

might 
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might be made nnder such conditions, and with such stipulations and provisions 
as the said Commissioners of the Treasury should direct, anythinc. in the'said 
Acts relating to the said company to the contrary notwithstanding • And whereas 
in pursuance of a warrant hearing date the 18th day of October 1849 , unde? 

® Commissioners of Her Majesty’s Treasury, the said 

rubiic works Loan Commissioners have advanced the sum of 100,000/, there- 
^yment whereof with interest is secured by an indenture dated the 25th day of 
October 1849 : And whereas an Act was passed in the Session of ParJiarnent 
holden m the ISth and 14th years of the reign of Her present Majesty Queen 
Victoria, intituled "An Act to enable the Midland Great Western Railway of 
Ireland Company to make certain Deviations iu the Line of their Railwbv and 
tor other purposes:’ And whereas the said Midland Great Western Railway of 
Ireland Company being desirous of having the further sum of 100,000 Z (further 
part ot the said sum not exceeding 600,000 /.) advanced to tliem by the Public 
Works Loan Commissioners, in pursuance of the powers in the said first 
recited Act contained, we have, in pursuance of the powers therein contained, 
dnected the issue out of the Consolidated Fund of the sum of lOO 000 / 
to the account of the Commissioners for the time being for the Reduction 
of the National Debt to the aforesaid account, and for the purposes of tlie 
smd recited Acts: Now these therefore are to authorise and require you to 
advance and lend to the said railway company the further sum of 1 00,000 /. for 
the purpose of being applied in and towards the formation of the said railway 
from Athlone to Galway, upon having the refiayment of the same sum of 
100,000 with interest for the same after the rate of 3 Z. 10 j. per centum per 
annum secured by a mortgage of all the property and effects of the said com- 
pany whmh by the said recited Acts, or any of the Acts relating to advances by 
the said Public Works Loan Commissioners, or otherwise, the said company are 
authorised to mortgage, including calls payable by the shareholders of the said 
company, and such sum and interest to be paid by the instalments and in man- 
ner m and by the said first recited Act provided, and so as such mortgacre shall 
contain covenants on the part of the said company to the effect hereinafter men- 
tioned ; that is to say, to apply the said sum of 100,000 1. towards the formation 
of the said railway from Athlone to Galway, and the expenses incidental thereto 
incurred, or to be incurred, subsequently to the 28th day of July 1849 ; To 
raise by the said company a sum of 60,000 Z. at the least, within six months 
from the date of such mortgage, or such a sum as, with the monies raised by the 
smd company subsequently to the 28 th day of July 1849, will amount to the 
sum of 120,000 I, and to apply the monies so to be raised as aforesaid, in or 
towards the expense of purchasing the land, and constructing the said railway 
between Mullingar and Athlone, and incidental thereto; To produce evidence 
to your satisfaction, within six calendar months from the date of such mortgage, 
of the due application of the monies so to be raised as aforesaid, and of the said 
intended advance of 100,000 L for the several and respective purposes herein- 
before mentioned or referred to; To complete the railways between Mullingar 
and Athlone, and between Athlone and Galway, and to open the same respec- 
tively for the use of the public on or before the 3lst day of December 1851 : 
And in the event of the said railway between Mullingar and Galway not being 
so completed and opened as aforesaid on or before the 31st day of December 1851, 
to surrender and assign the entire line of railway between Athlone and Galway’ 
and all property, plant, chattels, and effects of the said company belonging 
thereto or connected therewith, or used for the purposes of the same, or in eon° 
nexion therewith, freed from all incumbrances by the said company (except any 
debt for the time being due or owing to you), to you, the said Public Works 
Loan Commissioners or your secretary, in case you, with our consent, should be 
desirous of entering on and taking possession of the said railway between Athlone 
and Galway in pursuance of the power in that behalf in the said recited Act 
wntained ; To deduce the title of the said company on or before the 31st day of 
December 1850, to your satisfaction, at the expense of the said company, to all 
the lands, hereditaments, and property which they have acquired, or may here- 
after acquire under the powers and provisions of the said Acts, or any of them, 
or otherwise howsoever': And provided such mortgage shall contain such other 
powers, stipulations, and provisions, as well in addition to as in extension of the 
covenants hereinbefore mentioned or referred to, as you may thin k fit and direct : 
And provided that, in addition to such mortgage and such covenants as aforesaid, 
C 3 the 
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the directors of the said company for the time being, or the major part of them, 
shall by their joint and several bond become bound to Her Majesty in the 
penal sum of 200,000 1. for the due application of the said sum of 100,000 1. to 
be advanced as aforesaid, and production of evidence in support thereof, in terms 
of the covenants in that behalf hereinbefore mentioned or referred to. And for 
so doing this shall be your warrant. 

■Whitehall, Treasury Chambers, this 15 th day of August 1850 . 

(signed) W. Gibson Craig. 
R. M. Bellew. 

To the Public Works Loan Commissioners, &c. 

Authority to advance the further sum of 100.000 /. to the Midland Great 
Western Railway of Ireland Company. 



CoMMissioiTEiis’ Certificate for £. 100 , 000 , ( 2 d Advance). 

(No. 727.) 

We, the undersigned, being three of the Commissioners for the execution 
of an Act of the 5th Viet. s. 2, c. 9 , intituled “ An Act to authorise the 
advance of money out of the Consolidated Fund to a limited amount, for carry- 
ing on Public Works and Fisheries, and Employment of the Poor, and to amend 
the Acts authorising the issue of Exchequer Bills for the like purposes; and 
also for the execution of the several Acts in the said Act mentioned and referred 
to, and subsequently passed for extending the same ; do hereby certify to the 
Commissioners for the Reduction of tlie National Debt, that the Commissioners 
appointed by and under the said Acts have determined to advance unto applica- 
tion No. 370 , Ireland, Midland Great Western Railway of Ireland Company, 
2d advance, the sum of 100,000/., which said sum is to be paid to the person 
mentioned at the foot of this certificate. 

Given under our hands this 26 th day of September 1850 . 

(signed) Benj. Harrison. 

£.100,000. Henry Berens. 

Thomas Baring. 

To be paid to Messrs. Williams, Deacon, Labouchere & Co., or either of them. 

This certificate must be presented at the National Debt Office, Old Jewry, 
on 27 th September, and will be payable on 30 th September 1850 , from which 
last-mentioned day interest will be charged on the above-mentioned sum. 

(signed) J. S. Brickwood, Secretary. 



Treasury Warrant for Advance of £. 100,000, (3d Advance). 

After our hearty commendations: Whereas an Act was passed in the Session 
of Parliament holden in the I2th and 13 th years of the reign of Her present 
Majesty Queen Victoria, intituled “ An Act to authorise the advance of money 
-out of the Consolidated Fund to the Midland Great Western Railway of Ireland 
Company After reciting amongst other things that an Act was passed in the 
eighth and ninth years of the reign of Her present Majesty, intituled “ An Act 
for making a Railway from Dublin to Mullingar and Longford, to be called The 
Midland Great Western Railway of Ireland,” and the company by the said Act 
'incorporated for the aforesaid purposes was by the said Act incorporated by the 
name of “The Midland Great Westex-n Railway Company of Ireland,)’ but 
wliich company in the' Acts next after mentioned was called “ The Midland 
-Great Western- Railway ofTreland Company ;” and that another Act was passed 
ift the ninth and tenth years of the reign of Her pr^ent Majesty>, intitaled “An 
Act. to enable the Midland Great Western Railway of Ireland Gorhpauy to make 
a Deviation in the authorised Line of the said Railway, and also a Branch KaiL 

-'way 
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way to the River Liffev and that another Act was passed in the ninth anti - 

'■ Act to enable the Midland Letters oVord». 
Great Western Railway of Ireland Company to make a Railway from Mollinear authoming Loam; 
toAthlone; and that another Act was passed in the 10th and lllh years of 
rtereien of Her present Majesty, intituled “An Act to enable the Midland 
Great Western Railway of Ireland Company to make certain Deviations in the 
amhonsed Line of the said Railway, and to amend the Acts relatinff thereto-” 

^d that another Act was passed m the 10th and nth years of Her present 
Majesty intituled “An Act to enable the Midland Great Western Railway of 
Ireland Company to make a Railway from Athlone to Galway,” and reciting 
that the said railway from Dublin to Mullingar had been completed and opened 
for the use of the public, but no part ef the said lines from Mullingar to Athlone 
and rrom Athlone to Galway had been begun, hut a portion of the capital for 
the making of the said line from Mullingar to Athlone had been raised, but no 
part of the capital for making the said railway from Athlone to Galway had been 
^en raised ; and that an application had been made to the Public Works Loan 
Commissioners by the said Midland Great Western Railway of Ireland Com- 
pany for the loan of the sum of 500,000/., in aid of the expense of making and 
completing the said railway between Athlone and Galway, and that it was 
deemed expedient to make an advance of money out of the Consolidated Fund 
for the purpose of such loan ; it was by the said Act now in recital amongst other 
thrags enacted, that for the purpose of such loan the Commissioners of Her 
Majesty s Treasury of the United Kingdom of Great Britain and Ireland for the 
time being were thereby empowered by warrant under their hands from time to 
time, or at any one time, to charge the Consolidated Fund of the United King- 
and Ireland, and to direct the issue thereout to the account 
of the Commissioners for the time being for the Reduction of the National Debt 
of a sum or sums of money not exceeding in the whole 500,000/., and which 
Commissioners were thereby appointed trustees on the part of the public for 
holding the said monies to he issued om of the Consolidated Fund as aforesaid, 
and_that they should continue the separate account already opened at the Bank 
of Lngland with them under the title of “The Commissioners for the Reduction 
of the National Debt on account of the Public Works Loan Fund,” and to which 
account should be carried all such monies as should be issued and paid out of 
the Consolidated Fund for the purposes aforesaid ; and that it should be lawful 
lor the said Commissioners of Her Majesty’s Treasury from time to time, if they 
should tlank fit, to autliorise and require the said Public Works Loan Commis- 
sioners to advance and lend to the said railway company, by such instalments, 
on sncli terms, and subject to such conditions aiid stipulations as the said Com- 
missioners of Her Majesty’s Treasury should direct, any sum or sums of money 
not exceeding in the whole 500,000/., and tlie repayment thereof with interest, 
from the time or respective times of advancing the same, not exceeding the rate 
of 3 i. lOs. per cent, per annum, should be secured by such mortgage or mort- 
gages, and in sucli other manner as was thereinafter mentioned or referred to, 
and that all monies ad\ anced should be secured to be repaid by every such mort- 
gage as aforesaid, with interest after the rate not exceeding 3 /. los. per centum 
per annum on the principal sum thereby secured, from the timeof advancing the 
same, by equal half-yearly payments, the first of such payments to he made at 
the expiration of six calendar months from the date of every such mortgage • 
and if sucli interest should be duly paid half-yearly, then no part of the principai 
secured by any sucli mortgage should be required to be repaid for 10 years 
irom tile date of every such mortgage ; and after the expiration of lO years from 
the date of every such mortgage, and during such time as the principal and 
interest monies should be punctuaily paid half-yearly as thereinafter mentioned, 
the said principal sum advanced should be repaid with interest in manner 
loJlowing ; that is to say, there should be paid half-yearly as from the expiration 
of The said 10 years, the sum of 2/. 10^. per cent, on the principal money 
originally advanced, and a sufficient part of such half-yearly payments should 
be hrst applied in discliarge of the interest from time to time unpaid, and the 
residue ot such half-yearly payments should be applied in discharge of the prin- 
t'lpai money secured, until the whole thereof with interest thereon should be paid 
off ; and tliat it .■should be lawful for the said railway company at any time, or 
Irom lime to time, to horrow of the said Public Works Loan Commissioners any 
or of money not exceeding in the whole the sum of 600, OOO/,, and to 
C 4 mortgage, 
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mortgage, convey, assign, and assure to the secretary for the time being of the 
said last-mentioned Commissioners, or as they should direct, all and every the 
railways and undertakings authorised to be constructed by the said recited 
Acts relating to the said company, and the works, lands, property, chattels, and 
effects of the company connected therewith, and also the canol, lands, properly, 
chattels, and effects purchased or agreed to be purchased of the Royal Canal 
Company in ibe last-mentioned Acts, or one of them particularly mentioned • 
and all rates, tolls, profits and receipts accruing, and thereafter to accrae to or 
for the use of the said railway company, and all other works and property of or 
to which the said railway company then was or thereafter might be seised, pos- 
sessed, or entitled in any manner howsoever, for securing the repayment of any 
sum or sums of money which should be so borrowed as aforesaid, anythino- in 
the said Acts relating to the said railway company, or any Acts incorporated 
with or forming part of any of tlie said Acts to the contrary thereof in any wise 
notwithstanding; and such securities for the monies so to be borrowed might be 
made under such conditions, and Avith such stipulations and provisions as the 
said Commissioners of the Treasury should direct, anything in the said Acts 
relating to the said company to the contrary notwithstanding : And whereas, in 
pursuance of a warrant bearing date the 18 th day of October 1849, under the 
hands of two of the Commissioners of Her Majesty’s Treasury, the said Public 
Works Loan Commissioners have advanced the sum of 100,000?., the repayment 
whereof, with interest, is secured by an indenture dated the 25th day of October 
1849 : And whereas an Act was passed in the Session of Parliament holden in 
the 13th and 14th years of the reign of Her present Majesty Queen Victoria, 
intituled “ An Act to enable the Midland Great Western Railway of Ireland 
Company to make certain Deviations in the Line of their Railway, and for other 
purposes And whereas, in pursuance of another warrant, hearing date the 15 th 
day of August 1850, under the hands of two of the Commissioners of Her 
Majesty’s Treasury, the said Public Works Loan Commissioners have advanced 
the further sum of 100,000?., the repayment whereof, with interest, is secured by 
an indenture dated the 6th day of September 1850 : And whereas the said Mid- 
land Great Western Railway of Ireland Company being desirous of having the 
further sum of 100,000?. (further part of the said sum, not exceeding 600,000?.) 
advanced to them by the Public Works Loan Commissioners, in pursuance of 
the powers in the said first-recited Act contained, we have, in pursuance of the 
powers therein contained, directed the issue out of the Consolidated Fund of the 
sum of 100,000?., to the account of the Commissioners for the time being for the 
Reduction of the National Debt, to the aforesaid account, aud for the purposes of 
the said recited Acts : Now these, therefore, are to authorise and require you to 
advance and lend to the said railway company the further sum of 100 , 000 ?., for 
the purpose of being applied in aud towards the formation of the said railway 
from Athlone to Galway, upon having the repayment of the same sum of 
100,000?., with interest for the same, after the rate of 3/. lOs. per centum per 
annum, secured by a mortgage of all tlie property and effects of the said com- 
pany which by the said recited Acts, or any of the Acts relating to advances by 
the said Public Works Loan Commissioners, or otherwise, the said company are 
authorised to mortgage, including calls payable by the shareholders of the said 
company ; and such sum and interest to be paid by the instalments and in 
manner in and by the said first-recited Act provided; and so as such mortgage 
shall contain covenants on the part of the said company to the effect hereinafter 
rnentioned ; that is to say, to apply the said sum of 100,000?. towards the forma- 
tion of the said railway from Athlone to Galway, and the expenses incidental thereto 
incurred or to be incurred subsequently to the 28th day of July 1849 ; To raise by 
the said company a sum of 60,000?., at the least, within six months from the date 
of such mortgage, or such a sum as, with the monies raised by the said company 
subsequently to the 28th day of July 1849, will amount to the sum of 180,000 ?., 
and to apply the monies so to be raised as aforesaid in or towards the expense of 
purchasing die land, and constructing the said railway between Mullingar and 
Athlone, aud incidental thereto ; To produce evidence to your satisfaction within 
six calendar months from the date of such mortgage, of the due application of 
the monies so to be raised as aforesaid, aud of the said intended advance of 
100 , 000 ?. for the several and respective purposes hereinbefore mentioned or 
referred to ; To complete the railways between Mullingar and Athlone, and 
between Athlone and Galway, and to open the same respectively for the use of 

■ the 
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the public on or before the 31st day of December 3851 : And in the event of 
the said railway between Mullingar and Galway not being so completed and 
opened as aforesaid on or before the 31st day of December 1851, to surrender 
and assign the entire line of railway between Athlone and Galway, and all pro- 
perty, plant, chattels, and effects of the said company belonging thereto or con- 
nected therewith, or used for the purposes of the same, or in connexion therewith, 
freed from all incumbrances by the said company (except any debt for the time 
being due or owing to you) to you, the said Public Loan Works Commissioners, or 
your secretary, incase you, with our consent, should be desirous of entering on and 
taking possession of the said railway between Athlone and Galway in pursuance 
of the power in that behalf in the said recited Act contained ; to deduce the title 
of the said company on or before the 30th day of June 1851 to your satisfac- 
tion, at the expense of the said company, to all the lands, hereditaments, and 
property which they have acquired, or may hereafter acquire under the powers 
and provisions of the said Acts or any of them, or otherwise howsoever; And 
provided such mortgage shall contain such other powers, stipulations and provi- 
sions, as well in addition to as in extension of the covenants hereinbefore men- 
tioned or referred to as you may think fit and direct ; and provided that, in 
addition to such mortgage and such covenants as aforesaid, the directors of the 
said company for the time being, or the major part of them, shall by their joint 
and several bond become bound to Her Majesty in the penal sum of 200,000?. 
for the due application of the said sum of 1 00,000 1. to be advanced as aforesaid, 
and production of evidence in support thereof, in terras of the covenants in that 
behalf hereinbefore mentioned or referred to ; and for so doing this shall be your 
warrant. Whitehall, Treasury Chambers, this 14th day of February 1851 . 

(signed) W, Gibson Craig. 

To the Public Works //. Rich. 

Loan Commisssioners, &c. 

Authority to advance the further sum of 100,000/. to tlte Midland Great 
Western Railway of Ireland Company. 



Commissioners’ Certificate for £. 100 , 000 , (Third Advance). 

(No. 766 .) 

We, the undersigned, being three of the Commissioners for the execution of 
an Act of the 5th Victoria, Session 2 , cap. 9, intituled “ An Act to authorise the 
Advance of Money out of the Consolidated Fund to a limited amount for carry- 
ing on Public Works and Fisheries, and Employment of the Poor, and to amend 
the Acts authorising the issue of Exchequer Bills for the like purposes and also 
for the execution of the several Acts in the said Act mentioned and referred to, 
and subsequently passed for extending the same; do hereby certify to the t om- 
missioners for the Reduction of the National Debt, that the Commissioners 
appointed by and under the said Acts have determined to advance unto applica- 
tion No. 370, Ireland, Midland Great Western Railway of Ireland (third 
advance), the sum of 100 , 000 /., which said sum is to be paid to the persop 
mentioned at the foot of this certificate. 

Given under our bauds, this 27th day of February 1851. 

(signed) Harnson. 

£. 100 , 000 . Reary JBerens. 

' Thos. Ryhe Acland. 

To be paid to Messrs. Williams, Deacon & Co., or either of them. 

This certificate must be presented at the National Debt Office, Old Jewry, on 
28th February, and will be payable on 1 st March 1851, from which last-men- 
tioned day interest will be charged on the above-mentioned sum. 

(signed) J. S. Brickwood, 

Secretary. 

i66. D 
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TEiiAsHEY 'WAEEANTfor Advance of f. 100,000, (Fourth Advance). 

Aitee our hearty commendations: Whereas an Act was nassed in the Session 
of Parliament holden in the 13 th and 13 th years of the reign of Her present 
Majesty Queen Victoria, intituled “ An Act to authorise the Advance of Money 
out of the Consolidated Fund to the Midland Great Western Railway of Ireland 
Company After reciting amongst other things that an Act was passed in the 
eighth and ninth jrears of the reign of Her present Majesty, intituled “ An Act 
for making a Railway from Dublin to Mullingar and Longford, to be called 
The Midland Great Western Railway of Ireland,’” and the company by the 
said Act incorporated for the aforesaid purposes was by the said Act incorporated 
by the name of “ The Midland Great Western Railway Company of Ireland,” 
but ^^ich company in the Acts next after mentioned was called “The Mid- 
land Great Western Railway of Ireland Company and that another Act was 
passed m the ninth and tcntli years of the reign of Her present Majesty, inti- 
tuled An Act to enable the Midland Great Western Railway of Ireland Com- 
pany to s- Deviation^ in the authorised Line of the said Railway, and also a 
cranch Railwtiy to the River Liffy;” and that another Act was pa-sed in the 
ninth and tenth years of Her present Majesty, intituled “ An Act to enable the 
Midland Great Western Railway of Ireland Company to make a Railway from 
Mullingar to Athlone and that another Act was passed in the 10 th and lltli 
present Majesty, intituled “An Act to enable the 
Midland Great Western. Railway of Ireland Company to make certain Deviations 
in the authorised Line of the said Railway, and to amend the Acts relating 
thereto ; and that another Act was passed in the 10th and 11th years of Her 
present Majesty, intituled “ An Act to enable the Midland Great Western Rail- 
way oi Ireland Company to make a Railway from Athlone to Galway;” 
recitinff that the said railivmv fv.im -n.,i,i:,n i-,. i..-i i I’l., 



Dublin to Muliingar'had been complrt'etl and 
but 110 part of the said lines from Mullingar to 



opened tor the use of the public, but no part ot tlie said lines from Mullingar to 
Athlone, and (torn Athlone to Galway had been began, but a portion of the 
capital lor the making of the said line from Mullingar to Athlone had been 
raised, but no part ot the capital for making the said railway from Athlone to 

application had been made to the 
tvublio Works Loan Commissioners by the said Midland Great Western Railway 
ol Ireland Company for the loan of the sum of 500,000 /. in aid of the expense of 
making and completing the said railway between Athlone and Galway, and that 
V expedient to make an advance of money out of the Consolidated 

T *1,^ purpose of such loan; It was by the said Act now in recital 
ngs o her tmngs ^acted, that for the purpose of such loan the Commis- 
Treasury of the United Kingdom of Great Britain and 
lei^d tor the tune being were thereby empowered, by warrant under their 
nancls trom time to tunc, or at any one time, to charge the Consolidated Fund' 
Kingdom of Great Britain and Ireland, and to direct the issue 
♦ ■ Commissioners for the time being for the Reduc- 

of _a sum or sums of money not exceeding in the whole 
fi 1^®, Commissioners were thereby appointed trustees on the part 

of the public for holding the said monies to be issued out of the Consolidated 
f should continue the separate account already 

with them, under the title of “The Commis- 
T rMwi 17 1 R-oduction of the National Debt on account of the Public Works 

’ .3^*^ ■ i'° which account should be carried all such monies as should 
that Vi ^ Consolidated Fund for the purposes aforesaid ; and 

Commissioners of Her Majesty’s Treasury 
Pi hr w t if they shoEld think fit, to authorise and requite the said 
® Ctimmissioners to advance and lend to t!ie said railway 
y snch ins^jments on such terms, and subject to such conditions a'nd 
sppulations as the said Commissioners of Her M,ijesty's Treasury should direct, 
^ “°t exceeding in the whole 600,000 L, ami the repay- 

e ereo , with interest, from the time or respective times of advancing the 
same, not exceeding the rate of 3 1 . 10 J. per emtum per annum, should be 
it, mortgage or mortgages, and in such other manner as was 

heieinafter mentioned or referred to; and that all monies advanced should be 
seemed to be, repaid by every such mortgage as aforesaid, with interest, after the 

rate 
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rate not exceeding 3 1. 10 s. per centum per annum on the principal sum thereby 2 . 

secured from the time of advancing the same, by equal half-yearly payments, Lettere or Orders 
the first of such payments to he made at the expiration of six calendar months 
from the date of every such mortgage, and if such interest should be dulv paid 
half-yearly, then no part of the principal secured by any such mortgage should 
be required to be repaid for 10 years from the date of every such mortgage, and 
after the expiration of 10 years from the date of every such mortgage, and during 
such time as the principal and interest monies should be punctually paid half- 
yearly, as thereinafter mentioned, the said principal sum advanced should be 
re])aid, with interest, in manner following ; that is to say, there should be paid 
half-yearly, as from the expiration of the said 10 vears, the sum of 2 1. 10 s. per 
centum on the principal money originally advanced, and a sufficient part of such 
half-yearly payments should be first applied in discharge of the interest from 
time to time unpaid, and the residue of such half-yearly payments should be 
applied in discharge of the principal money secured until the whole thereof, with 
interest thereon, should be paid oif; and that it should be lawful for the said 
railway company at any time, or from time to time, to borrow of the said Public 
Works Loan Commissioners any sum or suras of money not exceeding in the 
whole the sum of 500,000 Z., and to mortgage, convey, assign, and assLU*e to the 
secretary for the time being of the said last-mentioned Commissioners, or as 
they should direct, all and every the railways and undertakings authorised to 
be constructed by the said recited Acts relating to the said company, and the 
works, lands, property, chattels, and effects of the company connected "therewith, 
and also the canal, lands, property, chattels, and effects purchased or agreed to 
be purchased of the Royal Canal Company in the last-mentioned Acts, or one of 
them particularly mentioned, and all rates, tolls, profits, and receipts accruing 
and tliereafter to accrue, to or for the use of the said railway company, and all 
other works and property of, or to which the said railway company then was, or 
thereafter might be seised, possessed, or entitled in any manner howsoever for 
securing the repayment of any sura or sums of money which should be so bor- 
rowed as aforesaid, anything in the said Acts relating to the said railway com- 
pany, or any Acts incorporated with, or forming part of any of tlic said Ads to 
the contrary thereof in anywise notwithstanding j and such securities for the 
monies so to be borrowed might be made under such conditions, and with 
such stipulations and provisions as the said Commissioners of the Treasury 
should direct, anything in the said Acts relating to the said company 
to the contrary notwithstanding : And wljeveas, in pursuance of a warrant 
bearing date the 18th day of October 1849, under the hands of two of 
tlie Commissioners of Her Majesty’s Treasury, the said Public Works Loan 
Commissioners have advanced the sum of 100,000/., the repayment whereof, 
with interest, is secured by an indenture dated the 25th day of October 1849 : 

And whereas an Act was passed in the Session of Parliament holden in the 
13th and 14th years of the reign of Her present Majesty Queen Victoria, inti- 
tuled “ An Act to enable the Midland Great Western Railway of Ireland Com- 
pany to make certain deviations in the Line of their Railway, and for other 
purposes And whereas, in pursuance of another warrant, bearing date the 
15th day of August 1850, under the hands of two of the Commissioners of 
•Her Majesty’s Treasury, the said Public Works Loan Commissioners have 
advanced the further sum of 100 , 000 /,, the repayment whereof, with interest, 
is secured by an indenture dated the 5th day of September 1850 : And whereas, 
in pursuance of another warrant, bearing date the I4th day of February 1851, 
under the bauds of two of the Commissioners of Her Majesty’s, Treasury,, the 
said Public Works Loan Commissioners have advanced the further sum of 
100 , 000 /., the repayment whereof, with interest, is secured by an indenture 
dated the 20th day of February 1851 ; And whereas the said Midland Great 
Western Railway of Ireland Company being desirous of Laving the further sum 
of 100,000 1. (furtiier part of the said sum not exceeding 600,000 /.) advanced 
to them by the Public Works Loan Commissioners, in pursuance of the powers 
in the said first recited Act contained; We liave, in pursuance of the powers 
therein contained, directed the issue out of the Consolidated Fund of the sum 
of 100,000 1. to the account of the Commissioners for the time being for the 
Reduction of the National ,Debt, to the aforesaid account, and for the purposes of 
the said recited Acts : Now these, therefore, are to authorise and require you 
to advance aud lend to tlie said railway company the further sum of 100,000 
366 . 1 ) 2 for 
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for the purpose of being applied in and towards the formation of the said rail- 
way from Athlone to Galway, upon having the repayment of the same sum of 
100,000 1., with interest for the same after the rate of 3/. 10 s. per centum per 
annum, secured by a mortgage of all the property and effects of the said com- 
pany, which by the said recited Acts, or any of the Acts relating to advances by 
the said Public Works Loan Commissioners or otherwise, the said company are 
authorised to mortgage, including calls payable by the shareholders of the said 
company, and such sum and interest to be paid hy the instalments and in 
manner in and by the said firet recited Act provided, and so as such mortgage 
shall contain covenants on the part of the said company to the effect hereinafter 
mentioned; that is to say, to apply the said sura of 100,000/. towards the 
formation of the said railway from Athlone to Galway, and the expenses inci- 
dental thereto incurred or to be incurred subsequently to the 28th day of July 
1849 ; to raise by the said company a sum of 60,000 1. at the least within six 
months fvem the date of such mortgage, or such a sum as, witli the monies 
raised by the said company subsequently to the 28 th day of July 1849 , will 
amount to the sum of 240,000/., and to apply the monies so to be raised as 
aforesaid in or towards the expense of purchasing the laud and constructing the 
said railway between Mullingar and Athlone, and incidental thereto; to pro- 
duce-evidence to your satisfaction, within six calendar months from the date of 
such -mortgage, of the due application of the monies so to be raised as aforesaid, 
and of the said intended advance of 100 , 000 /. for the several and respective 
purposes hereinbefore mentioned or referred to ; to complete the railways 
between Mullingar and Athlone, and between Athlone and Galway, and to open 
the same respectively, for the use of the public, on or before the 31 st day of 
December 1861 ; and in the event of the said railway- between Mullingar and 
Galw’ay not being so completed and opened as aforesaid on or before the 3lst 
day of December 1851, to surrender and assign the entire line of railway 
between Athlone and Galway, and all property, plant, chattels, and effects of 
the said company belonging thereto, or connected therewith, or used for the 
purposes of the same, or in connexion therewith, fi*eed from all incumbrances 
by the said company (except any debt for the time being due or owing to you) 
to you, the said Public Works Loan Commissioners, or your secretary, in case 
you, with our consent, should be desirous of entering on and talcing possession 
of the said railway between Athlone and Galway, in pursuance of the power iu 
that behalf in the said recited Act contained ; to deduce the title of the said 
company on or before the 29th day of September 1851 to your satisfaction, at 
the expense of the said company, to all the lands, hereditaments, and property 
which they have acquired, or may hereafter acquire under the powers and pro- 
visions of the said Acts, or any of them, or otherwise howsoever : And provided 
such mortgage shall contain such other powers, stipulations and provisions, as 
well in addition to as in extension of the covenauis hereinbefore mentioned or 
referred to, as you may think fit and direct: And provided that in addition to 
such mortgage and such covenants as aforesaid, the directors of the said com- 
pany for the time being, or the major part of them, shall, by their joint and 
several bond, become bound to Her Majesty in the penal sum of 200,000 1. for 
the due application of the said sum of 100,000 I to be advanced as aforesaid, 
and production of evidence in support thereof, in terms of the covenants in that 
behalf hereinbefore mentioned or referred to ; and for so doing this shall be 
your warrant. 

Whitehall Treasury Chambers, this 21st day of June 1851 . 

(signed) W. Gihson Craig. 

R. M. Belleui. 

To the Public Works Loan Commissioners. 

Authority to advance the further sum of 100,000/. to the Midlaud Great 
Western Railway of Ireland Company. 
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Commissioners’ Certificate for £. 100 , 000 , (4th Advance). 

(No. 802 .) 

Wb, the undersigned, being three of the Commissioners for the execution of 
an Act of the 6 th Victoria, Session 2 , cap. 9 , intituled “An Act to authorise the 
advance of money out of the Consolidated Fund, to a limited amount, for car- 
rying on Public Works and Fisheries, and Employment of the Poor, and to 
amend the Acts authorising the issue of Exchequer Bills for the like purposes 
and also for the execution of the several Acts in the said Act mentioned and 
referred to, and subsequently passed for extending the same ; do hereby certify 
to the Commissioners for the Reduction of the National Debt, that the Com- 
missioners appointed by and under the said Acts have determined to advance 
unto Application No. 370, Ireland, Midland Great Western Railway of Ireland, 
4 th Advance, the 100,000 which said sum is to be paid to the pei’son men- 
tioned at the foot of this certificate. 

Given under our hands this 3d day of July 1851. 

(signed) 

£. 100 , 000 . 



To be paid to Messrs. Williams, Deacon k, Co. 

This certificate must be presented at the National Debt Office, Old Jewry, on 
4th July, aud will be payable on 7th July 1861 , from which last-mentioned day 
interest will be charged on the above-mentioned sum. 

(signed) J. S. Brkk'wood, Secretary. 



Bmj. Han'ison. 
Henri/ Berens. 
H. A . Harrison, 



Letter from Sir Charles Trevelyan to Public Works Loan Commissioners. 

My Lords and Gentlemen, Treasury Chambers, 30 October 1861. 

I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
return herewith the warrant, duly signed by their Lordships, granting a further 
loan of 50,000 1. to the Midland Great Western Railway of Ireland Company, 
and to acquaint you tliat their Lordships have given directions for the issue, 
from the Consolidated Fund to the Commissioners for the Reduction of the 
National Debt, of the above sum, in further part of the sum of 500 , 000 /. 
authorised by the Act of 12 & 13 Viet. c. 62, to be advanced to the Midland 
Great Western Railway of Ireland Company. 

I have, See. 

(signed) C. E. Trevelyan. 

Tlie Public Works Loan Commissioners, 

&c. &c. &c. 



Treasury Warrant for Advance of £. 50,000, (5th Advance). 

After our hearty commendations: Whereas an Act was passed in the Session 
of Parliament holden in the 12 f.h and 13th years of the reign of Her present 
Majesty Queen Victoria, intituled “ An Act to authorise the Advance of Money 
out of the Consolidated Fund to the ^ Midland Great Western Railway of Ireland 
Company ” After reciting amongst other things that an Act was passed in the 
8th and 9th years of the reign of Her present Majesty, intituled “An Act for 
making a Railway ft-om Dublin to Mullingar and Longford, to be called ‘ The 
Midland Great Western Railway of Ireland ” and the company liy the said Act 
incorporated for the aforesaid purposes was by the said Act incorporated by the 
name of “ The Midland Great Western Railway Company of Ireland,” but 
which company in the Acts next after mentioned was called “ The Midland Great 
Western Railway of Ireland Company ; ’ and that another Act was passed in the 
il>6. D3 9th 
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Otli and loth years of the reign of Her present Majesty, intituled “ An Act to 
enable the Midland Great Western Railway of Ireland Company to make a 
Deviation in the authorised Line of the said Railway, and also a Branch Railway 
to the River Liffy and that another Act was passed in the 9 th and loth yeai^ 
of Her present Majesty, intituled “ An Act to enable the Midland Great Western 
Railway of Ireland Company to make a Railway from Mullingar to Athlone and 
that another Act was passed in the 10th and 1 1th years of the reign of Her present 
Majesty, intituled “An Act to enable the Midland Great Western Railway of 
Ireland Company to make certain Deviations in the authorised Line of the kid 
Railway, and to amend the Acts relating thereto;” and that another Act was 
passed in the 10th and 11th years of Her present Majesty, intituled “ An Act to 
enable the Midland Great Western Railway of Ireland Company to make a Rail- 
way from Athlone to Galway; ” and reciting that the said railway from Dublin 
to Mullingar had been completed and opened for the use of the public, but no 
part of the said lines from Mullingar to Athlone and from Athlone to Galway 
liad been begun, but a portion of the capital for the making of the said line from 
Myllingar to Athlone had been raised, but no part of the capital for makino- the 
Sejid railway from Athlone to Galway had been then raised; and that an appli- 
cation had been made to the Public Works Loan. Commissioners by the said 
Midland Great Western Railway of Ireland Company for the loan of the sum of 
500,000 L in aid of the expense of making and completing the said railway be- 
tween Athlone and Galway, and that it was deemed expedient to make an 
advance of money out of the Consolidated Fund for the purpose of such loan; 
it was by the said Aci now in recital amongst other tilings' enacted, that for the 
purpose of such loan the Commissioners of Her Majesty’s Treasury of the United 
Kingdom of Great Britain and Ireland for the time being were thereby em- 
powered, by warrant under their hands from time to time, or at any one time, to 
charge the Consolidated Fund of the United Kingdom of Great Britain and 
Ireland, and to direct the issue thereout to the account of the Commissioners for 
the time being for the Rcduetion of the National Debt, of a sum or sums of 
money, uot exceeding in the whole 500 , 000 /., and which Commissioners were 
thereby appointed trustees, on the part of the public, for holding the said moitie.s 
to be issued out of the C onsolidated Fund as aforesaid, and that they should con- 
tinue the separate account already opened at the Bank of England with them, 
under .the’title of “ The Commissioners for the Reduction of the National Debt 
on ac<munt of the Public Works Loan Fund,” and to which account should be 
earned all such monies as should be issued and paid out of the Consolidated 
Fund for the purposes aforesaid ; and that it should be lawful for the said Com- 
missioners of Her Majesty’s Treasury from time to time, if they should think fit, 
to authorise and require the said Public Works Loan Commissioners to advance 
and lend to the said railway company, by such instalments, on such terms, and 
subject to such conditions and stipulations as the said Commissioners of Her 
Majesty s Treasury should direct, any sum or sums of money, not exceeding iu 
the whole 600,000 /., and the repayment thereof, with interest, from the time or 
respective times of advancing the same, not exceeding the rate of 3 1. 10 s. per 
centum per annum, should be secured by such mortgage or mortgages, and in 
such other manner as was thereinafter mentioned or referred to; and that all 
monies advanced should be secured to be repaid by every such mortgage as 
aforesaid, with interest after the rate not exceeding 3/. 10 5. per centum per 
arinuni on the principal sum thereby secured, from the time of advancing the 
same, by equal half-yearly payments, the first of such payments to be made at 
the expiration of six calendar months from the date of every such mortgage, and 
if such interest sliould be duly pnid half-yearly, then no part of the principal 
secured by any such mortgage should be required to be repaid for ten yei.irs 
from the elate of every such mortgage, and after the expii-ation of ten yeiirs'from 
the date of every such mortgage, and during such time as the principal and 
interest monies should be punctually paid half-yearly as thereinafter mentioned, 
the said pnncipl sum advanced should be repaid, with interest, in manner 
0 owing ; t lat IS to say, there should be paid half-yearly, as from the expiration 
ot tlie said ten years, the sum of 2 /. 10.?. per centum ou the principal money 
onguially advanced, and a sufficient part of such half-yearly payments should be 
fii-st appiied 111 discharge of the iuterest from time to time unpaid, and the 
residue of such half-yearly payments should be applied iu discharge of the prin- 
cipal mouey.becured until the wlioie thereof with interest thereon should be paid 

off; 
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off; and that it should be lawfixl for tlie said railway company at any time, or 
from time to time, to borrow of the said Public Works Loan Commissioners any 
sum or sums of money, not exceeding in the whole the sum of 500,000 L, and to 
mortgage, convey, assign, and assure to the secretary for the time being of the 
said last-mentioned Commissioners, or as they should direct, all and every the 
railways and undevrakings authorised to be constructed by the said recited Acts 
relating to the said company, and the works, lauds, property, chattels, and effects 
of the company connected therewith ; and also all the canal, lands, property, 
chattels, and effects purchased or agreed to be purchased of the Royal Canal 
Company in the last-mentioned Acts, or one of them particularly mentioned ; 
and all rates, lolls, profits, and rcceipfs accruing and thereafter to accrue to or 
for tile use of the said railway company, and all other works and property of or 
to ahich the said railway company then was or thereafter might be seised, 
possessed, or entitled in any m.iiiner hoivsoever, for securing the repayment 
of any sum or sums of money which should be so borrowed as aforesaid, any- 
thing in the said Acts relating to the said railway company, or any Acts incor- 
porated with, or forming part of any of the said Acts to the contrary thereof in 
anywise notwithstanding ; and such securities for tlie monies so to be borrowed 
might be made under such conditions, and with such stipulations and provisions 
as the said Commissioners of the Treasury should direct, anything in the said 
Acts relating to the said compaii}' to the contrary notwithstanding : And 
whereas, in pursuance of a warrant bearing date the 18th day of October 1849, 
under the hands of two of the Commissioners of Her Majesty’s ’’J'reasury, the 
said Public Works Loan Commissioners have advanced the sum of 100,0007., 
the repayment whereof with interest is secured by an indenture dated the 25 th 
clay of October 1849 : And whereas an Act was passed in the Session of Parlia- 
ment liolden in the 13th and 14th years of the reign of Her present Majesty 
Queen Victoria, intituled “ An Act to enable the Midland Great Western Railway 
ol Ireland Company to make certain Deviations in the Line of their Railw’ay, and 
for other purposes And whereas in puisuance of another warrant, bearing dale 
the 16rh day of August 1850, under the hands of two of the Commissioners of 
Tier Majesty s Treasury, the said Public Works Loan Commissioners liave ad- 
vanced the further sum of 100,000 Z., the repayment whereof, with interest, is 
secured by an indenture dated the 6th day of September 1850: And whereas 
in pursuance of another warrant, bearing date the I4th day of February 1851 , 
under the hands of two of the Commissioners of her Majesty’s Treasury, the said 
Public Works Loan Comniissionevs have advanced the further sum of 100,000 Z., 
the repayment whereof, with interest, is secured by an indenture dated the 20tli 
day of February 1851 : And whereas in pursuance of another warrant bearing 
date the 21st clay of June 1851, under the hands of two of the Commissioners of 
Her Majesty’s Treasury, the said Public Works Loan Commissioners have ad- 
vanced the further sum of lOOjOOOZ., the repayment whereof, with interest, is 
secured by an indenture dated the 25th day of June 1851 : And whereas the 
said Midland Great Western Railway of Ireland Company, being desirous of 
having the further sum of 5O,O0OZ. (further part of the said sum, not exceeding 
500,000/.), advanced to them by the Public Works Loan Commissioners in pur- 
suance of the powers in the said first-recited Act contained ; We have, in pursu- 
ance of the powers therein contained, directed the issue out of the Consolidated 
I’und of the sum of 50,000Z. to the account of the Commissionei's for the time 
being for the Reduction of the National Debt to the aforesaid account, and for 
the purposes of the said recited Acts : Now these, therefore, are to authorise and 
require you to advance and lend to the said railway company the further sum of 
50,000 Z., for the purpose of being applied in and towards the formation of the 
said railway from Athlone to Galway, upon having the repayment of the same 
sum ol 60,000 Z., with interest for the same after the rate of 3 Z. 10 j. per centum per 
annum, secured by a mortgage of all the property and effects of the said com- 
pany which by the said recited Acts, or any of the Acts relating to advances by 
the said Public Works Loan Commissioners, or otherwise, the said company are 
authorised to mortgage, including calls payable by the shareholders of the said 
company, and such sum and interest to be paid by the instalments, and in man- 
ner in and by the said fii'st recited Act provided, and so as such mortgage shall 
contain covenants on tiie part of the said company to the effect hereinafter men- 
tioned ; that is lo say, 10 apply the said sum of 50,000/. towards the formation of 
the said railway from Athlone to Galway, and the expenses incidental thereto 
166 . D 4 incurred 
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incurred or to be incurred subsequently to the 28th day of July 1849 ; to raise 
by the said company a sum of 30,000/. at the least, -vrithin six months from the 
date of such mortgage, or such a sum as with the moneys raised by the said 
company subsequently to the 28th day of July 1849 will amount to the sum of 
270,000/., and to apply tlie moneys so to be raised as aforesaid in or towards the 
expense of purchasing the land and constructing the said railway between Mul- 
lingar and Athlone, and incidental thereto ; to produce evidence to your satis- 
faction within six calendar months from the date of such mortgage, of the due 
application of the moneys so to be raised as aforesaid, and of the said intended 
advance of 50,000/. for the several and respective purposes hereinbefore men- 
tioned or referred to ; to complete the railways between Mullingar and Athlone, 
and between Athlone and Galway, and to open the same respectively for the use 
of the public on or before the 31st day of December 1851 ; and in the event of 
the said railway between Mullingar and Galway not being so completed and 
opened as aforesaid on or before the 31st day of December 185], to sur- 
render and assign the entire line of railway between Athlone and Galway, 
and all property, plant, chattels, and effects of the said company belonging 
thereto, or connected therewith, or used for the purposes of the same, or in con- 
nexion therewith, freed from all incumbrances by the said company (except any 
debt for the time being due or owing to you) to you, the said Public Works 
Loan Commissioners, or your secretary, in case you, w'ith our consent, should 
be desirous of entering on and taking possession of the said railway between 
Athlone and Galway in pursuance of the power in that behalf in the said recited 
Act contained ; to deduce the title of the said company on or before the 31st day 
of December 1851 to your satisfaction, at the expense of the said company, to 
all the lands, hereditaments, and property which they have acquired, or may 
hereafter acquire, under the powers and provisions of the said Acts, or any of 
them, or otherwise howsoever : And provided such mortgage shall contain such 
other powers, stipulations, and provisions, as well in addition to as in extension 
of the covenants hereinbefore mentioned or referred to, as you may think fit and 
direct ; and provided that in addition to such mortgage and such covenants as- 
aforesaid the directors of the said company for the time being, or the major part 
of them, shall by their joint aud several bond become bound to Her Majesty in 
the penal sum of 100,000/. for the due application of tiie said sum of 50,000/.. 
to be advanced as aforesaid, and production of evidence in support thereof in 
terms of the covenants in that behalf hereinbefore mentioned or referred to ; 
and for so doing this shall be your warrant, 

Whitehall, Treasury Chambers, this 30th day of October 1861. 

(signed) H. Rich. 

R. M. Bellm. 

To the Public Works Loan Commissioners. 

Authority to advance the further sum of 60,000/, to the Midland Great 
Western Railway of Ireland Company. 



CoMMissiONEBs’ Certihcate for £.50,000, (Fifth Advance). 

(No. 826.) 

We, the undei’signed, being three of the Commissioners for the execution of 
an Act of the 5th Victoria, Session 2, cap. 9, intituled “ An Act to authorise the 
advance of Money out of the Consolidated Fund to a limited amount for carry- 
ing on Public Works and Fisheries, and employment of the Poor, and to amend 
the Acts authorising the issue of Exchequer Bills for the like purposes and 
also for the execution of the several Acts in the said Act mentioned and referred 
to, and subsequentlv passed for extending the same ; do hereby certify to the 
Commissioners for the Reduction of the National Debt, that the Commissioners 

appointed 
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appointed by and under the said Acts have determined to advance unto applica- 
tion No. 370, Ireland, Midland Great Western Railway of Ireland (5th advance), 
the sum of 50,000/., which said sum is to be paid to the person mentioned at 
the foot of this certificate. 

Gi\'en under our hands, this 13th day of November 1851. 

^ ’ (signed) Beni. Harrison. 

£..50,000. Henry Berem. 

~ Henry L. Wickham, 

To be paid to Messrs. Williams, Deacon & Co., Bankers, Loudon. 

This Certificate must be presented at the National Debt Office, Old Jewry, on 
14th November, and will be payable on 17th November 1851, from which last- 
mentioned day interest will be charged on the above-mentioned sum. 

(signed) J. S. Brichwood, 

Secretary. 



Letter from Sir Charles Trevelyan to Public Works Loan Commissioneis. 

Gentlemen, Treasury Chambers, 17 April 1852. 

I AM directed to acquaint you that the Lords Commissioners of Her Majesty’s 
Treasury, having had under their consideration your Secretory’s letter, dated 5th 
instant, have been pleased to authorise the issue to you of the sum of 50,000/., 
in order that the same may be advanced to the Midland Great Western Railway 
Company in Ireland, being the remaining portion of the sum of 600,000/. 
authorised by the Act 12 & 13 Viet. c. 62, for this service. ' 

I am at the same time to transmit herewith a warrant, signed by their Lord- 
ships, relative to the conditions of the security to be given by the company, as 
requested in the letter before mentioned. 

I have, kc. 

_ , (signed) C. E. Trevelyan. 

To the rublic Works Loan Commissioners. 



Treasury Warrant for Advance of 50,000 /., (6th Advance, Residue). 

Atter our hearty commendations ; Whereas an Act was passed in the Session 
of Parliament holden in the 12th and 13th years of the reign of Her present 
Majesty Queen Victoria, intituled “ An Act to authorise the Advance of Money 
out of the Consolidated Fund to the Midland Great Western Railway of Ireland 
Company After reciting, amongst other things, that an Act was passed in the 
eighth and ninth years of the reign of Her present Majesty, intituled “ An Act 
for making a Railway from Dublin to Mullingar and Longford, to be called The 
Midland Great Western Railway of Ireland,” and the company by the said Act 
incorporated for the aforesaid purposes was by the said Act incorporated by the 
name of “ The Midland Great Western Railway Company of Ireland,” but 
which company in the Acts next after mentioned was called “ The Midland 
Great Western Railway of Ireland Company and that another Act was passed 
in the ninth and tenth years of the reign of Her present Majesty, intituled, “ An 
Act to enable the Midland Great Western Railway of Ireland Company to make 
a Deviation in the authorised Line of the said Railway, and also a Branch Rail- 
way to the K,iver Liffy and that another Act was passed in the ninth and 
tenth years of Her present Majesty, intituled “An Act to enable the Midland 
Great Western Railway of Ireland Company to make a Railway from Mullingar 
to Athlone and that another Act was passed in the 10th and 11th years of 
the reign of Her present Majesty, intituled “An Act to enable tlie Midland 
Great Western Railway of Ireland Company to make certain Deviations in the 
authorised Line of the said Railway, and to amend the Acts relating thereto 
and^ that another Act was passed in the 10th and 11th years of Her present 
Majesty, intituled “ An Act to enable the Midland Great Western Railway of 

*66. E Ireland 
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Ireland Company to make a Railway from Athlone to Galway;” and reciting 
that the said railway from Dublin to Mullingar had been completed and opened 
for tlie use of the public, but no part of the said lines from Mullingar to Athlone 
and from Athlone to Galway had been begun, but a portion of tlie capital for 
the making of the said line from Mullingar to Athlone had been raised, but no 
part of the capital for making the said railway from Athlone to Galway had 
been then raised ; and that an application had been made to the Public w orks 
Loan Commissioners by the said Midland Great Western Railway of Ireland 
Company for the loan of the sum of 600,000/,, in aid of the expense of making 
and completing the said railway between Athlone and Galway, and that it was 
deemed expedient to make an advance of money out of the Consolidated Fund 
for the purpose of such loan ; it was by the said Act now in recital amongst 
other things enacted, that for the purpose of such loan the Commissioners of 
Her Majesty’s Treasury of the United Kingdom of Great Britain and Ireland 
for the time being, were thereby empowered, by warrant under their hands from, 
time to time, or at any one time, to charge the Consolidated Fund of the United 
Kingdom of Great Britain and Ireland, and to direct the issue thereout, to the 
account of the Commissioners for the time being for the Reduction of the National 
Del)t, of a sum or sums of money not exceeding in the whole 600,000 /., and 
which Commissioners were thereby appointed trustees on the part of the public for 
holding the said monies to be issued out of the Consolidated Fund a? aforesaid, 
and that they should continue the separate account already ooened at the Bank 
of England with them, under the title of “The Commissioners for the Reduction 
of the National Debt, on account of the Public Works Loan Fund,” aud to 
which account should be carried all such monies as should be issued and paid 
out of the Consolidated Fund for the purposes aforesaid; and that it should be 
lawful for the said Commissioners of Her Majesty’s Treasury, from time to time, 
if they should think fit, to authorise and require the said Public Works Loan 
Commissioners to advance and lend to the said railway company, by such instal- 
ments,^ on such terms, and subject to such conditions and stipulations as the said 
Commissioners of Her Majesty’s Treasury should direct, any sum or sums of 
money not exceeding in the whole 500,000/., and the re-payment thereof, with 
interest, from the time or respective times of advancing the same, not exceeding 
the rate of 3 /. 10 5 . per centum per annum, should be secured by such mortgage 
or mortgages, and in such other manner as was thereinafter mentioned or 
referred to; and that all monies advanced should be secured to be repaid by 
every such mortgage as aforesaid, with interest after the rate not exceeding 
3 /. lo.v. per centum per annum on the principal sum thereby secured, from the 
time of advancing the same, by equal half-yearly payments, the first of such pay- 
ments to be made at the expiration of six calendar months from the date of 
every such mortgage, and if such interest should be duly paid half-yearly, then 
no part of the principal secured by any such mortgage should be required to- be 
repaid for 10 years from the date of every such mortgage, and after the expira- 
tion o-f 10 years from the date of every such mortgage, and during such time as 
the principal and interest monies should be punctually paid half-yearly, as therein- 
after mentioned, the said principal sum advanced should be repaid with interest 
m manner following; that is to say, there should be paid half-yearly, as from 
the expiration of the said 10 years, the sum of 2 /. lOi-. per centum on the prin- 
cipal money originally advanced, and a sufficient part of such half-yearly pay- 
ments shovild be first applied in discharge of the interest from time to time 
unpaid, and the residue of such half-yearly payments should be applied in dis- 
charge of the principal money secured, until the whoie thereof, with interest 
thereon, should be paid off; and that it should be lawful for the said railway 
company at any time, or from time to time, to borrow of the said Public Works 
Loan Commissioners, any sum or sums of money, not exceeding in the whole the 
sum oi 500,000 /., and to mortgage, convey, assign aud assure to the secretary for 
the time being of the said last-mentioned Commissioners, or as they should direct, 
all and every the railways and undertakings authorised to be constructed by 
the said recited Acts relating to the said company, and the works, lands, property, 
chattels and effects of the company connected therewith, and also the canal, 
lands, property, chattels and effects purchased or agreed to be purchased of 
the Royal Canal Company in the last-mentioned Acts, or one of them particu- 
larly mentioned, and all rates, tolls, profits and receipts accruing and thereafter 
to accrue to or for the use of the said railway company, and all other works and 

property 
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property of or to winch tlie said railway company then was or thereafter might 
be seised, possessed, or entitled in any manner howsoever for securing the repay- 
ment of any sum or sums o.f money wliicli should be so borrowed as aforesaid, 
anything in the said Acts relating to the said railway company or any Acts incor- 
porated with or forming part of any of the said Acts to the contrary thereof in 
anywise notwithstanding ; and such securities for the monies so to be borrowed 
might he made under such conditions and with such stipulations and provisions 
as the said Commissioners of the Treasury should direct, anything in the- said 
Acts relating to the said company to the contrary notwithstanding : And whereas, 
in pursuance of a warrant, bearing date the 18th day of October 1849, under the 
hands of two of the Commissioners of Her Majesty’s Treasury, the said Public 
Works Loan Commissioners have advanced the sum of 100,000/., the repayment 
whereof, with interest, is secured by an indenture dated the 25th day of October 
1849 : And whereas an Act was passed in the Session of Parliament holden in 
tlie 13th and 14th years of the- reign, of Her present Majesty Queen Victoria, 
intituled “An Act to enable the Midland Great Western Railway of Ireland 
Company to make certain Deviations in the Line of their I^ilway, and 
for other purposes:” And whereas, in pursuance of another warrant bearing 
date the 16th day of August 1850, under the hands of two of the Commis- 
sioners, of Her Majesty’s Treasury, the said Public Works Loan Commis- 
sioners have advanced the further sum of 100,000 the repayment whereof, with 
interest, is secured by an. indenture dated the 8th day of September 1860 : 
And whereas, in pursuance of another warrant bearing date the 14th day of 
February 1851, under the hands of two of the Commissioners of Her Majesty’s 
Treasury, the said Public Works Loan Commissioners have advanced the 
furiher sum of 100,000/., the repayment whereof, with interest, is secured by an 
indenture dated the 20rh day of February 1851 : And whereas, in pursuance of 
another warrant bearing date the 21 st day of June 1851, under the hands of 
two of the Commissioners of Her Majesty’s Treasury, the said Public Works 
Loan Commissioners have advanced the further sum of 100,000/., therepayn\e,at 
whereof, with interest, is secured by an indenture dated the 25th day of June 
1851 : And whereas, in pursuance of another warrant bearing date the 30th day 
of October 1861, under the hands of two of the Commissioners of Her Majesty's 
Treasury, the said Public Works Loan Commissioners have advanced the farther 
sum of 50,000/., the repayment -whereof, with interest, is secured by an inden- 
ture dated the 3d day of November 1851 : And whereas the said Midland Great 
Wesfern Railway of Ireland Company, being desirous of having the further sum 
of 50,000/. (the residue of the said sum not exceeding 600,000/.) advanced to 
them by the Public Works Loan Commissioners in pm'suance of the powers in 
the said first-recited Act contained, we have, in pursuance of the powers therein 
contained, directed the issue out of the Consolidated Fund of the sum of 50,000/. 
to the account of the Commissioners for the time being for the reduction of the 
National Debt to the aforesaid account, and for the purposes of the said recited 
Acts ; Now these, therefore, are to authorise and require you to advance and 
lend to the said railway company the further sura of 50,000/. for the purpose of 
being applied in and towards the formation of the said railway from Athione to 
Galway, upou having the repayment of the same sum of 50,000/., with interest 
for the same after the rate of 3/. 10^. per centum per annum, secured by a 
mortgage of all the property and efi'ects of the said company which by the said 
recited Acts or any of the Acts relating to advances by the said Public Works 
Loan Commissioners, or otherwise, the saiil company are authorised to mortgage, 
including calls payable by the shareholders of the said company, and such sum 
aud interest to be paid by the instalments and in manner in and by the said 
first recited Act provided, and so as such mortgage shall contain covenants on 
the part of the said company to the effect hereinafter mentioned ; that is to 
say, to apply the suid sum of 50,000 1 . towards the formation of the said railway 
from Athione to Galway, and the expenses incidental thereto incurred or to be 
incurred subsequently to the 28 th day of July 1849 ; to produce evidence to 
your satisfaction within six calendar months from the date of such mortgage, of 
the due application of the said intended advance of 60,000/. for the purposes 
hereinbefore mentioned or referred to, to complete the railway between Athione 
and Galway, with all necessary stations, works, and conveniences for the use of 
the public, on or before the 29th day of September 1862 ; to deduce the title of 
the said company on or before the 29th day of September 1862 to your siitisfac- 
i66« £ 2 tion 
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tiou, at tne expense of the said company, to all the lands, hereditaments and 
property which they have acquired or may hereafter acquire under the powers 
and provisions of the said Acta, or any of them, or otherwise howsoever • and 
provided such mortgage shall contain such other powers, stipulations and nro- 
visions, as well in addition to, as in extension of, the covenants hereinbefore 
mentioned or referred to, as you may think fit and direct ; and provided that 
m addition to such mortgage and such covenants as aforesaid the directors of 
the said company for the time being, or the major part of them, shall by their 
joint and several bond become bound to Her Majesty in the penal sum of 
100,000/. for the due application of the said sum of 60,000/. to be advanced 
as aforesaid, and production of evidence in support thereof in terms of the 
covenants in that behalf hereinbefore mentioned or referred to- and for 
doing this shall be your warrant. ’ ^ 

Whitehall, Treasury Chainbere, this 17th day of April 1852. 

(signed) S. Disraeli. 

To the Public Works Loan Commissioners, &c. l^esteson. 

Authority to advance the further sum of 50,000/. to the Midland Great 
Western Railway of Ireland Company. ureat 



CoMMissioNiiiis’ Certificate for £. 60,000, (oth Advance, Residue ) 

(No. 869 .) 

auASorthTtfCioT Commissioners for the execution of 

r 1 Fou1‘\fa^Lted'^lmouu * 

Commissioners for the Reduction of the National Debt ihit fuJr? “ 

2° Nm 3?o!lreTand' MidtnY GrearVeSrn “‘‘''““l 

paid%“ he'p^^' 



Given under our hands, this 6 th day of May 1852. 



(signed) 



£. 50,000. 



Benjamin Harrison, 
-d. G. Robarts. 
Thomas Haring. 



banker^' ^ Co. of Blrchin-Iane, London, 

D'>>t Office, Old Jewry, on 

interest ^ill be charged S th^abov^S 



(signed) J. S. Srickwood, Secretary. 
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COPIES of any Infoumatioi, required by the Treasury, or SriTEMENis laid 
before them, showing that such Loans were to be expended in the Construe- 
tion of a Railway, as provided by the above Act. 



j. 

ExpentlUiirc of 
Lo.Tns, 



See the Statements of Expenditure hereinbefore set forth under heading No 1 
Tstl mTl'" 0"s on 2-2d pibrumy 



STATEMENT showing the Date and Amount of each such Loan. 



Date of advance. 


AMOUNT. 


1849, November 3 - 

1850, September 30 - - . _ 

1861, March l - - _ . . 

„ July 7 

„ November 17 

1852, May 10 - - _ _ . 




£. 

100,000 

100,000 

100,000 

100,000 

50,000 

50,000 




£. 


500,000 



Date and .Amonut 
of Ltiaii. 



COPIES of any Instructions issued by the Treasury relative to the Security of 
such Loans under Sec. 6 of the above Act, together with Copies of the Form 
of Security adopted in consequence. 



Securities for 
Loans. 



■, Treasury Warrants, dated 18th October 1849, 16 th August 

loAo’ Tebroary 18ol, 21st Jane 1851, 30th October 1851, and 17th April 
1852, hereinbefore set fortii. ^ 

2 dl 3 % Copies of securities adopted. 



Mortgage for £.100,000, (1st Advance.) 

This Indenture, made the 25th day of October in the year of our Lord 1849 
between the Midland Great Western Railway of Ireland Company, of the one 
part, and John Strettell Brickwood, of the South Sea House, in the City of 
London, Esquire, secretary of the Commissioners for carrying into execution an 
Act of Parliament made and passed in the 57tli year of the reign of his late 
Majesty King George the Third, intituled “An Act to authorise the Issue of 
Exchequer Bills, and the Advance of Money out of the Consolidated Fund to a 
limited Amount for the carrying on of Public Works and Fisheries in the United 
E 3 Kingdom, 
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Kingdom, and Employment of the Poor in Great Britain in manner therein 
mentioned,” and the Acts subsequently passed for amending, continuing, or ex- 
tending the same, or authorising the further issues of Exchequer Bills, or the 
advance of money for the like purposes, and which said ('ommissioners are com- 
monly called “ The Public Works Loan Commissioners,” of the other part : 
Whereas by an Act of Parliament made and passed in the eighth year of the 
reign of Her present Majesty Oueen Victoria, intituled “ An Act for consoli- 
dating in one Act certain Provisions usually inserted in Acts with respect to the 
Constitution of Companies incorporated for carrying on Undertakings of a Public 
Nature,” being the Companies Clauses Consolidation A.ct, 1845 ; it was enacted, 
that the said Act now in recital should apply to every joint stock company which 
should, by any Act which should thereafter be passed, be incorporated” for the 
purpose of carrying on any undertaking; and that the said Act now in recital 
should be incorporated with such Act, and that all the clauses and provisions of 
the said Act now in recital, save so far as they should be expressly varied or 
excepted by any such Act, should apply to the company which should be incor- 
porated by such Act, and to the undertaking for carrying on which such com- 
pany should be incorporated, so far as the same should be applicable thereto 
respectively, and that such clauses and provisions, as well as tlie clauses and 
provisions pf every other Act which should be incorporated with such Act, 
should,' save as aforesaid, form part of such Act, and be construed together 
therewith as forming one Act ; and it was also enacted, that if the company 
should be authorised by the special Act (meaning thereby any Act which should 
thereafter be passed, incorporating a joint stock company for the purpose of 
carrying on any undertaking, and with which that Act should be incorporated 
as aforesaid), to borrow on mortgage or bond, it should be lawful for them, sub- 
ject to the restrictions contained in the special Act, to borrow on mortgage or 
bond sucii sums of money as should from time to time, by an order of a general 
meeting of the company, be auihonsed to be borrowed, not exceeding in the 
whole the sum prescribed by the special Act, and for securing the re-payment of 
the money so borrowed, with interest, to mortgage the undertaking and the 
future calls on the shareiiolders, or to give bonds in manner thereinafter men- 
tioned ; and that a copy of the order of a general meeting of the company autho- 
rising the borrowing of any money, certified by one of the directors or by 
the secretary to be a true copy, should be suf&cient evidence of the order for 
borrowing money having been made; and it was enacted that no such mort- 
gage, although it should comprise future calls on the shareholders, should, unless 
expressly so provided, preclude the company from receiving and applying to the 
purposes of the company any calls 10 be made by the company; and it was 
enacted, that a register of mortgag'es and bonds should be kept by tlie secretary, 
and that within 14 days after tlie date of any such mortgoge or bond an entry 
or memorial, specifying the number and date of such mortgage or bond, and the 
sums secured thereby, and the names of the parties thereto, with their proper 
additions, should be made in such register; and it was enacted that no director, 
by being party to, or executing in his capacity of director any contract or other 
instrument ou behalf of the company, or otherwise lawfully executing any of the 
powers given to the directors, should be subject to be sued or prosecuted, either 
individually or collectively, by any person whomsoever, and that the bodies or 
goods or lands of the directors should not be liable to execution of any legal 
process by reason of any contract or other instrument so entered into, signed, or 
executed by them, or by reason of any other lawful act done by them in the 
execution of any of their powers as directors ; And whereas, by an Act of Par- 
liament made and passed in the Session held in the eighth and ninth years of 
the reign of Her present Majesty Queen Victoria, intituled “ An Act for making 
a Railway from Dublin to Mullingar and Longford, to be called The Midland 
Great Western Railway of Ireland,” and shortly intituled “The Midland Great 
Western Railway of Ireland Act, 1845,” It was enacted, that the several Acts 
of Parliament following; that was to say, the said “Companies Clauses Consoli- 
dation Act, 1845,” “The Lands Clauses Consolidation Act, 1845,” and “The 
Railway Clauses Consolidation Act, 1846,” should be incorporated with and 
form part of tlie Act now in recital ; and it was enacted, that the persons therein 
named, and all other persons and corporations who had then subscribed, or 
should thereafter subscribe to the undertaking thereby authorised, and their 
executors, administrators, successors, and assigns respectively, should be united 
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into a company for the purpose of making and maintaining a railway from 
Dublm to Mullingar and Longford, with proper works and conveniences belong- 
ing thereto, according to the provisions of the tliereinbefore-meutioned Acts, arid 
of the Act now in recital, and for other the purposes therein and in the same 
Acts mentioned ; and that for the purposes aforesaid such company should be 
incorporated by the name' of The Midland Great Western Railway Corhpany of 
Ireland, and by that name should be a body corporate with perpetual succession 
and with such powers to purchase and hold lands for the purposes of the said 
undertaking as in the said Act now in recital is particularly mentioned ; and 
u expense of making the said railway, and of purchasin'^ 

me Royal Canal, as thereinafter provided, was estimated at 1,000,000 sterling 
It was enacted that the capital of the company should be 1,000,000?.; and it 
■was enacted that the number of shares into which the capital should be divided 
should be 20,000, and the^ amount of each share should- be 50 /.; and after 
reciting that plans and sections of the railway thereinafter deserib’ed, showing 
the lines and levels thereof, and also books of reference containing the names 
of the owners, lessees, a.nd occupiers, or reputed owners, lessees, and bcciipifers 
• through which the same was intended to pass, had, been deposited 

vnth the derks of the peace therein mentioned, it was enacted, that Stibject to 
the provisions in^ the Act now in recital, and the thereinbefore-rhentioded 
Acts contained, it should be lawful for the said company to niake 'atid 
maintain the said railway and works in the line and upon the lands’ delineate'd 
on the said plans and described in the said books of reference, and to enter upon, 
take, and use such of the said lands as should be necessary for such purposes; 
and it was enacted that the powers of the company for the compulsorv purchase 
of lands for the purpose of the Act now in recital should not be exercised after 
the expiration of three years from the passing thereof; and it was enacted that 
the railway should be completed within -five years from the passing of the Act 
nowj^in recital, and that 011 the expiration of such period the powers by that Act, 
or the thereinbefore-mentioned Acts, granted to the company for executing the 
railway, or otherwise in relation thereto, should cease to be exercised, except as to 
so of the railway as should then be completed ; and it was enacted that 

It should be lawful for the company to demand any tolls for the use of the rail- 
way not exceeding the tolls therein mentioned ; and after reciting that by an 
Act passed in the 58 th year of the reign of King George the 3d, intituled 
“ An Act to provide for the maintaining of the Royal Canal from the River LifFey 
Shannon, in Ireland, a company was established under the name of 
the ‘New Royal Canal Company in Ireland,’ for maintaining, supporting, and 
managing the canal called ‘The Royal Canal,’ as then completed from the 
R^er Liffey to the River Shannon, in Ireland;” and after reciting amongst 
other things, that a part of the said railway by the Act now in recital authorised 
■was to bo made along tlie side and near the line of the said Royal Canal, it was 
therefore enacted that it should be lawful for the said railway company from 
time to time to contract and agree with the said Royal Canal Company for pur- 
chasing, and for the said canal_ company, by and with the consent and approba- 
tion in writing (but not otherwise), under and upon such conditions and restric- 
tions, and subject to such liabilities as the Lord Lieutenant or other Chief 
Governor or Governors of Ireland, or the Board of Control for the time being, 
appointed under the provisions of the said last-mentioned Act, might consistently 
with the provisionsof the said Act of ihe 58 th year of the reign of his said Majesty 
King George the 3 d, think proper to direct and require, to contract and agree 
with ibe said railway company for selling to the said railway company, and by 
<^ed under the common seal of the said canal company, to convey and assure to 
the said railway company upon such terms, and for such price or other consider- 
tion as might be agreed upon, the same canal, and the warehouses, buildings, 
wharfs, lands, works, and conveniences connected therewith, and all the 
property, powers, rights, and privileges of the said canal company; and it was 
enacted, that from the completion of the said purchase from the said canal com- 
pany, the said directors of the said canal company for the time being should be 
and were thereby constituted trustees (one of whom was to act as chairman for 
the proprietors or stockholders) of the said canal, to receive the purchase money 
^ other sums due to the said canal company as thereinafter mentioned from 
the said railway company, and to pay over and distribute the same to and among 
the persons entitled thereto, and otherwise to manage and wind up the affairs of 
166- E 4 the 



. . 5 - 

Seeui'ities for 
Loans. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




fj. 

Securities for 
Loniib. 



40 PAPERS RELATING TO LOANS TO THE MIDLAND 

the stockholders or proprietors of the said canal, and that three of the said 
trustees should form a quorum and be sufficient for transacting the said business • 
and it was enacted that any contract or agreement which miglit have been then 
entered into on behalf of the company thereby incorporated, or the provisional 
directors thereof, and the said Royal Canal Company or the directors thereof 
prior to the passing of the Act now in recital, but consistently with the provi- 
sions thereof^ should be as binding, valid, and effectual as if the same had been 
entered into between the company thereby incorporated and the said Royal 
Canal Company, or the directors thereof, after the passing and under the powers 
of the Act now in recital; provided, however, that such agreement should receive 
the sanction of the Lord Lieutenant or other Chief Governor or Governors of 
Ireland, or the said Board of Control, but not otherwise ; and it was enacted, 
that from and after the completion of the purchase last thereinbefore authorised* 
the said Royal Canal, together with all the lands, tenements, and hereditaments’ 
and all other properties of any nature or tenure whatsoever to the said New- 
Royal Canal Company belonging, or in anywise appertaining, together with all 
the water and watercourses, warehouses, buildings, quays, wharfs, or other con- 
veniences in anywise belonging to or vested in the said canal company, and all 
rights, powers, and privileges belonging to or vested in the said canal company, 
and all the goods, chattels, effects and personal estate of the said canal com- 
pany, should be vested in and enjoyed by the Midland Great Western Railway 
Company of Ireland, in as full and ample a manner, and subject to the same 
restrictions as, if such purchase had not been made, the same would have been 
vested in and enjoyed by the said canal company ; and it was enacted that 
from and after the said purchase by the said railway company, from the said 
canal company as aforesaid, the said railway company should from time to 
time, and at all times thereafter, keep the accounts of the receipts and expendi- 
ture of the said canal and navigation, and as to all matters relating thereto, 
separate and distinct from the accounts connected with the said railway, and 
apply the receipts arising from the said canal and navigation in the manner and 
for the several purposes authorised and required by the said Act of the 58th year 
of the reign of his late Majesty King George the 3d, and to and for no other 
purpose whatever; and it was enacted that it should be lawful for the said 
railway company, to borrow on mortgage or bond any sums not exceeding in 
the whole the sum of 333,000 and that the mortgages to be made by the com- 
pany might comprise not only the said railway and works authorised by the Act 
now in recital to be constructed, and the tolls thereof, and (in case such borrowing 
should be in anticipation of the capital by the Act now in recital authorised to be 
raised), all future calls on the shareholders, but also (in case the purchase there- 
inbefore, authorised of the said canal should be made), the said canal and the 
tolls thereof, howbeit no part of such sum should be borrowed either on bond or 
mortgage until the whole of the said capital or sum of 1,000,000^. should have 
been subscribed for, and one-half thereof should have been actually paid up: 
And whereas, by an indenture bearing date on or about the 24 th day of October 
1845, and made or expressed to be made between the said New Royal Canal 
Company m Ireland, of the first part; William Thomas Barlow, of Grenville-street, 
m the city of Dublin, Esquire; James Clancy, of Stephen’s-green, in the said 
city, Esquire ; Christopher Fitzsimon, of Glancullen, in the county of Dublin, 
Esquire ; Richard Grace, of Capel-street, in the said city, Esquire ; Charles Hopes, 
ot Mernon-avenue, in the county of Dublin, Esquire ; Mathias Joseph O’Kelly, 
ot Kochestown House, m the county of Dublin, Esquire ; William Reigli, of Bally- 
bough Bridge, mthe county of Dublin, Esquire; Charles Thorpe, of Nelson- 
street, in the county of Dublin, Esquire; and Solomon Watson, of Sackville- 
street, m the said city of Dublin, Esquire, directors for the time being of the said 
canal company of the second part ; Lieutenant-colonel Harry, David Jones, 
Brook Taylor Ottley, John Radciiffe, Henry Richard Paine, and Joseph Cooper 
Walker, Esquires, being the persons theretofore nominated and appointed as the 
Board of Control for the superintendence of the Royal Canal Company, of the 
third part; and the said Midland Great Western Railway Company of Ireland, 
ot the fourth part : After reciting (amongst other things) that the parties thereto 
of the second part were then the directors of the said Royal Canal Company, and 
as such, trustees for the proprietors or stockholders of the said canal to receive 
the purchase-money for the said canal thereinafter mentioned ; it is witnessed, 
that in consideration of the sum of 60,000 i!. sterling, part of the therein men- 
tioned 
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tioned purchase money or sum of 298, 069^. 6^. 2d. paid by the said railway com- 5. 

pany to the said parties thereto of the second part, and also in consideration of the Securities for 
further sum of 238,069/. 6^. 2 d., being the remainder of the said purchase money 
to be secured, to be paid with interest in manner thereinafter mentioned, the said 
New Royal Canal Company, with the consent and approbation of his Excellency 
theRig’ht honourable William A’Court, Lord Baron Heytesbury, Lord Lieutenant 
of Ireland, signified by indorsement on the indenture now in recital, and with, 
the consent ot the said parties thereto of the third part, did grant, convey, 
assure, and assign unto the said Midland Great Western Railway Company of 
Ireland all that and those the property known as the New Royal Canal, and ’the 
warehouses, buildings, wharfs, lands, works, and conveniences connected there- 
with, and all the property, powers, rights, and privileges of the said canal com- 
pany, except all such sums of money and profits as therein mentioned, to hold 
the same to the said Midland Great Western Railway Company of Ireland and 
their successors and assigns, in as full and ample a manner, and subject and 
liable to the same restrictions and provisions to which the same canal and works 
were liable before the passing of the said recited Act of the eighth and ninth 
years of the reign of Her present Majesty, and were vested in and held and 
enjoyed by the said New Royal Canal Company according to the true intent 
and meaning of the said Midland Great Western Railway of Ireland Act, and 
of the therein-mentioned Act of the 68th year of the reign of his late Majesty 
King George the Third, and subject to the several conditions, restrictions, stipu- 
lations, regulations, and agreements thereinafter particularly mentioned, and on 
the part of the said Midland Great Western Railway Company to be observed 
and performed : And whereas, by an indenture bearing date on or about the 
same 24th day of October 1845, but executed after the said recited indenture, 
and made or expressed to be made between the said Midland Great Western 
Railway Company of Ireland, of the one part, and the said William Thomas 
B^low, James Clancy, Richard Grace, Charles Hopes, Mathias Joseph O’Kelly, 

William Reigh, Charles Thorpe, and Solomon Watson of the other part, reciting 
that by articles of agreement bearing date the 26th day of November 1844, 
and made between the said William Thomas Barlow, James Clancy, Christopher 
Fitzsimon, Richard Grace, Charles Hopes, Mathias Joseph O’Kelly, William 
Reigh, Charles Thorpe, and Solomon Watson, at that time the directors of the 
New Royal Canal Company in Ireland, of the one part, and John Ennis, Esq,, 

Joseph Boyce, alderman, and John MacDonnell, Esq,, being the committee 
named and appointed by and on behalf of the provisional directors of the then 
intended Great Western Railway Company, of the other part, it was agreed 
between and by the parties thereto that the said directors of the said canal com- 
pany should sell to the said John Ennis, Joseph Boyce, and John MacDonnell, as 
trustees for the Great Western Railway Company, when the same should be 
incorporated, provided such sale should be approved of by the Lord Lieutenant 
of Ireland for the time being, and not otherwise, and that the said John Ennis, 

Joseph Boyce, and John MacDonnell, as such trustees should purchase all that 
and those the Royal Cana], together with the lands, tenements, hereditaments, 
and all the properties, of any nature or tenure whatsoever, to the said Royal 
Canal Company belonging or in anywise appertaining, together with all the 
water and watercourses, rights, privileges, appendances, and appurtenances 
thereunto belonging or in anywise appertaining or vested in the said canal 
company, or in the several directors thereof, under the several Acts of Par- 
liament in force respecting the said canal company, to hold to the said then 
intended Great Western Railway Company in as full and ample a manner as 
the^ said Royal Canal Company held the same upon the terms in the said 
articles of agreement, and in part thereinafter mentioned; that is to say, that 
the said Great Western Railway Company should pay to the directors of the 
said canal company the sum of 298,059 1. 5 s. 2 d., being 40 L sterling for every 
100/, of the Royal Canal stock, together with a sum equal in value to 17,538/. 9s. 

Three and a quarter per centum Government stock vested in the name of the 
Chief Secretary and the Paymaster of the Civil Services of Ireland, in trust for 
the said Royal Canal Company in manner following; that is to say, the sum of 
60,000 /. sterling immediately on or within one month after the passing of the 
Act of Parliament incorporating the said Great Western Railway Company, and 
the remainder of the said sum by instalmenta of 30,000 I every three months, 
together with interest at the rate of four per centum per annum, payable 
166. F quarterly 
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5 . quarterly upon such portion of the said purchase money as should remain, after 

Securities for deducting the amount of the several instalments that should have been paid 

from time to time, until the entire sum should be discharged, and that in case it 
should happen that any of the said suras or instalments should be in arrear and 
unpaid, then the said railway company should pay the sum of 5 1. per centum in 
place of 4 1. per centum, as and for the interest of the said instalments for and 
during such periods as the said instalments should remain unpaid : And it was 
further, amongst other tljings, agreed between and by the parties thereto, that the 
said Royal Canal Company should be entitled to all sums due to tliem up to the 
day of payment of the said sum of 60,000 I., and of the execution of the said 
deed of conveyance of the said Royal Canal, for interest on all sums vested in 
Government securities for their use, in their owu names or in the names of the 
Chief Secretary and Paymaster for Civil Services as aforesaid, sums lodged in 
bank to their credit, and to all other sums due to them on any other account, 
and to retain all the profits which they should have received or be entitled to 
receive out of the said canal and its appurtenances, by rents for lands or water 
carriage of passengers and goods, and by tolls or by any other way, up to the 
day of the payment of the said sum of 60,000 /., and the execution of the said 
deed of conveyance; and in case also any of the said rents, dividends, and in- 
terest should become payable on a day subsequent to the day of payment of the 
said sum of 60,000 1., and the execution of the said conveyance, then the said 
canal company should be entitled to a proportional part of such rents, dividends, 
and interest for the period that should elapse between the last respective gale 
days and the day of the payment of the said sum of 60 , 000 1. and the execution 
of the said conveyance, the said company paying or allowing the like proportion 
of the head rents reserved and made payable by them under any deed or agree- 
ment for any part of their property, and also a like proportion of all poor rates, 
rent-charges, and all other taxes and incumbrances chargeable upon or payable 
out of any part of the property of the Siiid canal company ; and the said John 
Ennis, Joseph Boyce, and John MacDounell did thereby, on behalf of the said 
Great Western Railway Company, covenant and agree with the said directors of 
the said canal company that the said railway company should, at the time of the 
execution of the said deed of conveyance, execute a mortgage of the said Royal 
Canal and the lands and premises so to be conveyed, together with all the rail- 
way works which should be afterwards erected thereon, to the said directors of 
the said canal company, to secure the payment of the purchase money remaining 
due after payment of the said sum of 60,000 and the interest tbereon, at the 
rate and in the manner thereinbefore and in the now reciting indenture in part 
before mentioned ; and reciting the hereinbefore-recited Act cf the eighth and 
ninth years of the reign of Her present Majesty Queen Victoria, and reciting 
that the parties to the indenture now in recital of the second part were imme- 
diately before the execution of the indenture next thereinafter and hereinbefore 
recited, the directors for the time being of the said Royal Canal; and reciting 
that the sanction and approbation in writing of the Lord Lieutenant of Ireland 
to and for the said sale by the said canal company to the said railway company, 
in conformity with the terms of the said articles of agreement, had been duly 
obtained ; and reciting the hereinbefore in part recited indenture, bearing even 
date therewith, and by which recital it appears that the said Christopher Fitz- 
simon, who is not a party to the indenture of mortgage now in recital, had not 
executed the hereinbefore-recited conveyance; and reciting that after de- 
ducting the said sum of 60,000/. from the said sum of 298,059/. 5s. 2</., 
there remained a sum of 238,069/. 5s. 2d., which, together with the sura of 
17,801 /.10 s. 6 d., being the then value of the sum of 17,538 /. 9 s. Three and a 
quarter per centum Government stock, amounted to the sum of 255,860 /. 1 5 s. 8 1 /. ; 
it is witnessed, that in pursuance of the said agreement, and in consideration 
of the premises, the said Midland Great Western Railway Company of Ireland 
did grant, release, convey, assign, and assure unto the said William Thomas 
Barlow, Jarnes Clancy, lUchard Grace, Charles Hopes, Mathias Joseph O’Kelly, 
William Reigh, Charles Thorpe, and Solomon Watson, and their successors and 
assigns, all that the said canal, with the rights, members, and appurtenances 
thereunto belonging, as fully and completely as the same was vested in the said 
railway company by the said Midland Great Western Railway of Ireland Act, 
-and the thereinbefore and hereinbefore recited indenture of release and assign- 
ment j and all that the railway and other works to be constructed under the 

authority 
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authority of the same Act ; and all the works and property of the said railway S- 

company therein ; and all rates, tolls, profits, and receipts accruing or which Securities for 
should thereafter accrue to or for the use of the said railway company under or by 
virtue of the authority of the said Act as aforesaid; to hold the same unto the 
said William Thomas Barlow, James Clancy, Richard Grace, Charles Hones 
Mathias Joseph O’Kelly, William Reigb, Charles Thorpe, and Solomon Watson’ 
their successors and ^signs, subject nevertheless to the provisoes thereinafter 
contained for redemption of all the premises upon payment by the said railway 
company to the said parties thereto of the second part, their successors and 
assigns, of the said sum of 255,860/. 15s. 8d., and interest thereon, in manner 
and at the times in the said indenture now in recital particularly mentioned and 
appointed for payment of the same : And whereas, by an Act of Parliament 
made and passed in the Session held in the ninth and tenth years of the reign 
Victoria, intituled “An Act to enable ths 
Midland Great Western Railway of Ireland Company to make a Deviation in 
the authorised Line of the said Railway, and also a Branch Railway to the River 
intituled ‘ Midland Great Western Railway of Ireland 
(Litiy Branch and Longford Deviation) Act, 1846 : ’ ” After reciting the herein- 
before recited Act of the eighth and ninth years of Her present Majesty, and that 
the making of a deviation from the then authorised line of the taid railway 
between Mullingar and Rathaspick, and the making of a branch railway from 
and out of the main line of the said railway to the River Liffy, in the parish of 
Saint Thomas in the city or borough of Dublin, would be of great public 
advantage aud convenience ; it was enacted, that subject to the provisions in 
the Act now in recital, and in the said recited Act, and the said several Acts 
incorporated therewith contained, it should be lawful for the said railway 
company to make and maintain the said deviation and branch railway, with all 
proper works and conveniences, in the lines and upon the lands thereinafter 
mentioned or referred to; and it was enacted, that all the powers, provisions, 
matters, and things contained in the said therein recited Act, and in the several 
Acts incorporated therewith, except such of them as were by the Act now in 
recital repealed, altered, or otherwise provided for, should extend to the Act 
now' in recital, and should apply to the railway deviation and works thereby 
authorised to be made for tlie purposes thereof, as fully and effectually as if the 
same powers, provisions, matters, and things were repeated and re-enacted in 
the Act now in recital, and had specific reference thereto: and after reciting 
that the estimated expense of making the said branch railway and works coii- 
nected therewith, was 33,000/., it was enacted, that it should be lawful for the 
said railway company to raise by contiibutions amongst themselves, or by the 
admission of other parties as subscribers, or in part by each of those means, a 
Jurther sum of money, not exceeding 33,000/., by creating 666 shares of 60/. 
each, in addition to the capital which they were then authorised to raise, and 
that the additional capital of 33,000/. should be considered as forming part of 
the general and original capital of the said company; and it was enacted that 
jt should be lawful for the company to borrow, on mortgage of the undertaking 
•by the Act now in recital and the said therein recited Act authorised to be 
made, or on bond, any sum not exceeding in the whole the sum of ii ,000 /, 
besides and exclusive of the sums of money then authorised to be borrowed on 
.mortgage or bond by the said therein recited Act, but that no part of such sum 
0111 , 000 /. should be borrowed until the whole of the said additional capital 
oi 33,000/. should have been subscribed for, and one-half of the whole of the 
capital of the company authorised to be raised by the Act now in recital, or the 
said therein recited Act, should have been actually paid up, and that all the 
powers and provisions in the said therein recited Act, and in the Acts incorporated 
therewith contained, relating to the borrowing of money, or the creation of new 
shares and augmentation of capital instead of borrowing, or relating to or in 
anywise affecting mortgages and bonds, and assignments and transfers thereof, 
or the several mortgagees and bond creditors or transferees, should extend and 
be applicable to the said sum of 33,000 /. thereby authorised to be raised, in the 
same manner and to the same extent as the same were applicable to the capital 
amhonsed to be raised by the said therein recited Act ; and in the said Act now 
m recital are contained the usual powers for the said company to make and 
maintain the said deviation and branch railway and works in the lines and upon 
the |ands delineated on the plans, and described in the books of reference in the 

said 
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said Act now in recital particularly mentioned, and to enter upon, take, and 
use such of the said lands as should be necessary for such purpose ; and it was 
enacted that the powers of the company for the compulsory purchase of lauds 
for the purposes of the Act now in recital, should not be exercised after the 
expiration of three years from the passing thereof ; and it was enacted, that 
after the expiration of five years from the passing of the Act now in recital, all 
the powers thereby granted to the company for making and executing the said 
railway and works, or otherwise in relation thereto, should cease to be exercised, 
except as to so much of the same works as should then be completed; and it 
was enacted, that the company might receive in respect of the said railway and 
deviation thereby authorised to be made, such amount of rates, tolls, or other 
charges, as by the said therein recited Act the company were authorised to 
demand and receive in respect of the railway by the said therein recited Act 
authorised to be made, or any part thereof ; and it was enacted, that for the 
purposes of the said Midland Great Western Railway of Ireland Act therein- 
before mentioned, as also for the purposes of the Act now in recital, the said 
Midland Great Western. Railway Company and the Boyal Canal Company 
should be deemed and taken to be one company, and in all existing and future 
enactments and deeds in reference to the said canal and railway, or either of 
them, the words, “ canal purposes,” should be read and construed as “ railway 
purposes : ” And whereas, by an Act of Parliament made and passed in the same 
Session of the ninth and tenth years of the reign of Her present Majesty Queen 
Victoria, intituled “ An Act to enable the Midland Great Western Railway of 
Ireland Company to make a Railway from Mullingar to Athlone, and shortly 
intituled ‘ The Midland Great Western Railway of Ireland Act (Mullingar to 
Athlone)'l846 ; ’ ” after reciting the hereinbefore recited Act of the eighth and 
ninth years of the reign of Her said present Majesty, and that the making of a 
railway from Mullingar to the town of Athlone would be of great pubhc advan- 
tage and convenience ; it was enacted, that subject to the provisions in the Act 
now in recital, and the therein recited Acts, and in the Acts therewith incorporated, 
it should be lawful for the said company to make and maintain a railway, with 
all proper works and conveniences, in the line and upon the lands thereinafter 
mentioned or referred to ; and it was enacted that it should be lawful for the 
said company to raise by contributions amongst themselves, or by the admission 
of other parties as subscribers, or in part by each of those means, a further sum 
of money not exceeding 400,000?., by creating 16,000 shares of 25 1 . each, in 
addition to the capital which they were then authorised to raise ; and that the 
additional capital of 400,000 1 . should be considered as forming part of the general 
and original capital of the said company ; and it was enacted, that it should be 
lawful for the company to borrow on mortgage of the undertaking by the A ct now 
in recital, and the said therein recited Act authorised to be made, or on bond, any 
sum not exceeding in the whole the sum of 133,000 1 ., (besides and exclusive of the 
sums of money authorised to be borrowed on mortgage or bond by the said therein 
recited Act), but that no part of such sum of 133,000?. should be bon'owed 
until the whole of the said additional capital of 400,000?. should have been 
subscribed for, and one-half of the whole of the capital of the company autho- 
rised to be raised by the Act now in recital, or the said therein recited Act, 
should have been actually paid up, and that all the powers and provisions in 
the said therein recited Act and in the Acts incorporated therewith contained, 
relating to the borrowing of money, or the creation of new shares and augmen- 
tation of capital instead of borrowing, or relating to or in anywise affecting 
mortgages and bonds, and assignments and transfers thereof, or the several 
mortgagees and bond creditors, or transferees, should extend and be applicable to 
the said sums of 400,000 1 . and 133,000?. thereby authorised to be raised, in the 
same manner and to the same extent as the same were applicable to the capital 
authorised to be raised by the said therein recited Act ; and it was enacted 
that, subject to the provisions in the Act now in recital, and the said several Acts 
thereinbefore recited or referred to, it should be lawful for the said company to 
make and maintain the said railway and works in the lines and upon the lands 
delineated on the plans and described in the books of reference in the said Act 
now in recital respectively mentioned, and to enter upon, take, and use such 
of the said lands as should be necessary for such purpose ; and it was enacted, 
that the powers of the company for the compulsory pmchase of lands for the 
purposes of the said Act now in recital should not be exercised after the expira- 
tion 
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tion of three years from the passing thereof, and that after the expiration of 5 - 

four years from the passing thereof, all the powers thereby granted to the com- Securities 
pany for making and executing the said railway and works, or otherwise in 
relation thereto, should cease to be exercised, except as to so much of the same 
works as should then be completed; and it was enacted, that the said Company 
might receive, in respect of the said railway thereby authorised to be made, such 
amount of rates, tolls, or other charges as by the said therein recited Act the 
company were authorised to demand and receive in respect of the railway by 
the said therein-recited Act authorised to be made, or any part thereof : And 
whereas, by an Act of Parliament made and passed in the Session held in the 
10th and lllh years of the reign of Her present Majesty, intituled “ An Act to 
enable the Midland Great Western Railway of Ireland Company to make 
certain Deviations in the authorised Line of the said Railway, and to amend the 
Acts relating thereto, and shortly intituled ‘ Midland Great Western Railway of 
Ireland (Newcastle, Anniskinnan, and Baltrasna Deviations) Act 1847 After 
reciting the hereinbefore-recited Act of the eighth and ninth years of the reign 
of Her present Majesty, and the two hereinbefore-recited Acts of the ninth and 
tenth years of the reign of Her present Majesty, and that the making of the several 
deviations from the authorised line of the said railway, as thereinafter mentioned 
and described, would be of great public advantage.and convenience, it was enacted 
that all the powers, provisions, matters and things contained in the said therein- 
recited Acts, and in the several Acts incorporated therewith, except such of 
them as were by the Act now in recital repealed, altered, or otherwise provided 
for, should extend to the Act now in recital, and should apply to the railways 
thereby authorised to be made for the purposes thereof as fully and effectually 
as if the same powers, provisions, matters and things were repeated and re- 
enacted in the Act now in recital, and had specific reference thereto; and it 
was enacted that it should be lawful for the Company to make and maintain the 
railways in the lines and upon the lands delineated on the plans and described 
in the books of reference therein particularly mentioned, and according to the 
levels defined on the sections to such plans, and to enter upon, take, and use 
such of the said lands as should be necessary for such purpose ; and it was 
enacted that the powers of the Company for the compulsory purchase of lands 
for the purposes of the Act now in recital should not be exercised after the 
expiration of three years from the passing thereof, and that after the expiration, 
of five years from the passing of the Act now in recital, ail the powders thereby 
granted to the company for making and executing the railways, or otherwise in. 
relation thereto, should cease to be exercised except as to so much of the same 
works as should then be completed ; and it 'nqs enacted, that the company 
might, subject to the provisions in the said recited Acts and the Act now in 
recital contained, lawfully demand and receive in respect of the railways thereby 
authorised to be made, such amount of rates, tolls, or other charges as by the 
said therein first-recited Act the company were authorised to demand and receive 
in respect of the railway by the said first-recited Act authorised to be made, or 
any part thereof : And whereas, by an instrument in writing, or warrant bear- 
ing date on or about the 29th day of June 1848, signed by two of the Commis- 
sioners of Railways, and under the seal of the Commissioners of Railways, after 
reciting the hereinbefore-recited Act of Parliament of the 8th and 9th years of 
the reign of Her present Majesty, the two hereinbefore-recited Acts of Parlia- 
ment of the 9th and 10th years of the reign of Her present Majesty, and the 
firstly hereinbefore-recited Act of Parliament of the 10th and 11 th years of the 
reign of Her present Majesty, and also reciting that, in pursuance of an Act 
passed in the then present Session of Parliament, intituled “An Act to give 
further time for making certain Railways,” the said Midland Great Western 
Railway Company of Ireland did, on the 7th day of February then last, make 
application in writing to the Commissioners of Railways, setting forth that the 
said Midland Great Western Railway Company of Ireland were desirous that 
the period of time limited by the said firstly thereinbefore and hereinbefore- 
recited Act for the completion of the thereinbefore-mentioned railway, and the 
works connected therewith, should, as to such portions thereof as were therein- 
after described, be extended for the further period of two years from the expira- 
tion of the period so limited by such Act, and also tliat the period of time 
limited by the same Act for the compulsory purchase of lands for the purpose 
of constructing the said thereinbefore-memioned railway and works should, as 
J0(i. F3 to 
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tu such of the lands as were required for the same as were thereinafter described 
be extended for the further period of two years from the expiration of the period so 
limited by such Act; and also that the several periods of time limited by the 
said^ thereinbefore secondly and fourthly-recited Acts respectively for the com- 
pletion of the railways and works thereby authorised to be made, should be 
respectively extended for the further period of two years from the expiration of 
the several periods so limited by such Acts, and also that the several periods of 
time limited by the said Acts respectively for the compulsory purchase of lands 
for the purpose of constructing the said last-mentioned railways and works, 
should be respectively extended for the further periods of two years from the 
expiration of the several periods so limited by such Acts ; and also that the 
period of time limited by the same thereinbefore thirdly-recited Act for the com- 
pletion of the railway and works thereby authorised to be made, should as to 
such portion thereof as was thereinafter described, be extended for the Airther 
period of two years from the expiration of the period so limited by such Act; 
and also that the period of time limited by the same Act for the compulsory 
purchase of lands for the purpose of constructing the said last-mentioned rail- 
way and works, should as to such of the lands as were required for the same 
as were thereinafter described, be extended for the further period of two years 
irom the expiration of the period so limited by such Act, and that in such 
application M-ere also set forth the grounds on which the same was made, and 
reciting that it appearing to the said Commissioners that there were sufficient 
grounds for entertaining such application, they required the said Midland Great 
Western Railwa.y Comply of Ireland to give notice of the same having been 
made, by advertisement inserted in a form approved of by the said Commis- 
sioners, once in the “ Dublin Gazette,” and once in each of three successive 
weeks m some newspaper published or circulated in each county in which any 
part oi the several lines of railway works and lands comprised in such applica- 
tion was situated, and affixed for three successive Sundays on the principal outer 
door of the church or churches of every parish in which any part of such line 
of railway works and lands was situated ; and reciting that it had been proved to 
the satisfaction of the said Commissioners of Railways that such notice had 
been given duly, and that it was therein set forth that any person who 
might think themselves^ aggrieved by such extension of the time for the 
completion of the thereinbefore mentioned railways, and for the compulsory 
purchase of the sai^d lands, and who desired to object thereto, might bring such 
objections before the Cornmissioners of Railways, by sending a written statement 
hereof by post, on or before the 18th day of March then last, addressed to the 
of Railways, Whitehall, London; and reciting 
t^hat the time so appomted for bringing objections before the said Commissioners 
ai ways la expired, they, the Commissioners of Railways, after consider- 
mg the grounds stated by the said Midland Great Western Haiiway Company of 
Ireland in simport of thsir application for such proposed extension of time as 
aforesaid and aU such objections thereto, as had been brought before them, and 
pursuant to and in exercise of the power and discretion to them for that pur- 
pose given, and reserved by the thereinbefore mentioned Act of the then present 
"““t “tier ‘Im seal of the said Commissioners, and 
orflerenJ ''tose names were thereunder subscribed, 

WesternVuifiT T* by said Midland Great 

mentioned re l ^ 1845, lor the completion of the thereinbefore 

Sfhe,«f * connected therewith, should, as to such por- 

macoim ef A Mosstrim, Templemichael, Bally- 

B T ™ “““*y cf Longford, and in the parish 

oftwo ^Trsfr™ extended for the further period 

a so thr, d' fF'™"?" by such Act; and 

wa^nrelandlct 'r'"* Great WestemRail- 

of construS- fbo Fa ■ u'r “ Purchase of lands for the purpose 

theSi sToni?! thereinbefore meutioned railway, and the works connected 
of the said rsilws’ ^ ^ lands mentioned and described in the plans 

of e Pole “ '*?■ *'''“= 'i"P““‘od with the Clerks 

l ie sL ,rerur„Frfsu“““r'S “F Westmeath, as were situated in 

Killoe anf] f ^^^^plemichael, Ballymacormick, Ardagb, 

of riie mid “ J”; ’ P““‘^ “f years from the expiration 

of the said last-mentumed period so limited by,u4 Act; and also that the 
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period of time limited by the Midland Great Western Railway of Ireland (Liffy 5. 

Branch and Longford Deviation) Act, 1846, for the completion of the branch Secutities for 
railway and altered line of railway thereby authorised to be made, should be 
extended for the further period of two years from the expiration of the said 
period so limited by such Act ; and also that the period of time limited by the 
Midland Great Western Railway of Ireland (Liffy Branch and Longford Devia- 
tion) Act, 1846, for the compulsory purchase of lands fur the purpose of con- 
structing the said branch railway and altered line of railway, and the works 
connected therewith, should be extended for the further period of two years 
from the expiration of the said last-mentioned period so limited by such Act, and 
also that the period of time limited by the Midland Great Western Railway of 
Ireland Act (Mullingar to Athlone), 1846, for the completion of the railway thereby 
authorised to be made, should, as to such part of the same railway and the works 
connected therewith as would be situated in the parish of Mullingar, and in the 
county of Westmeath, be extended for the further period of two years from the 
expiration of the said period so limited by such Act ; and also that the period of 
time limited by the said Midland Great Western Railway of Ireland Act (Mullin- 
gar to Athlone), 1846, for the compulsory purchase of lands for the purpose of 
constructing the said last-mentioned railway and the works connected therewith, 
should, as to such of the lands mentioned and described in the plan of the same 
railway, and the book of reference thereto deposited with the Clerk of the 
Peace for the county of Westmeath, as were situate within the said parish of 
Mullingar, be extended for the further period of two years from the expiration 
of the said last-mentioned period so limited by such Act; and also that the 
period of time limited by the Midland Great Western Railway of Ireland 
(Newcastle, Anniskiiman, and Baltrasna Deviations) Act, 1847, for the comple- 
tion of the thereinbefore mentioned altered lines of railway and the works con- 
nected therewith, should be extended for the further period of two years from 
the expiration of the said period so limited by such act ; and also that the period 
of time limited by the said Midland Great Western Railway of Ireland (New- 
castle, Anniskinnan, and Baltrasna Deviations) Act, 1847, for the compulsory 
purchase of lands for the purpose of constructing the thereinbefore mentioned 
altered lines of railway and the works connected therewith, should be extended 
for the further period of two years from the expiration of the said last-mentioned 
period so limited by such Act, subject nevertheless to all such savings, excep- 
tions, and provisions whatsoever as were contained in the said Act of the then 
present Session of Parliament: And whereas the said company have purchased 
or entered into agreements for the purchase of all the lands necessary for the 
purposes of the said railways and undertakings within tlie respective periods 
limited for such purpose by the said recited Acts, except such lands in respect 
whereof the periods for purchase have been extended by the hereinbefore recited 
warrant: And whereas the said company have completed all the^railways and 
the works connected therewith within the respective periods limited for such 
purpose by the said recited Acts, except such parts of the said railways and 
works in respect whereof the periods for completion have been extended by the 
hereinbefore recited warrant : And whereas, by another Act of Parliament made 
and passed in the same Session of the 10th and lllh years of the reign of Her 
present Majesty, intituled “ An Act to enable the Midland Great Western Rail- 
way of Ireland Company to make a Railway from Atldone to Galway, and 
shortly intituled ‘ The Midland Great Western Railway of Ireland, (Athlone to 
Galway Extension) Act, 1847;’ ” After reciting the hereinbefore recited Act of 
the 8th and 9ih years of the reign of Her present Majesty, and the said two 
hereinbefore recited Acts of the 9th and 10th years of the reign of Her present 
Majesty, and that the making of a railway from Athlone to the town of Galway, 
wiih a branch as thereinafter described, would be of great public advantage 
and convenience; it was enacted that all the powers, provisions, matters, and 
things contained in the said therein recited Acts, and in the several Acts incor- 
porated therewith, except such of them (if any) as were by the Act now in 
recital repealed, altered, or otherwise provided for, should extend to the Act now 
in recital, and should apply to the railway thereby authorised to be made for 
the purposes thereof, as fully and effectually as if the same powers, provisions, 
matters, and things were repeated and re-enacted in the Act now in recital, and 
had specific reference thereto and reciting that the estimated expense of making 
the said railway and branch was 515,000?., it was enacted, that it should be 
166. r 4 ■ lawful 
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lawful for the said company to raise by contributions amongst themselves, or by 
the admission of other partUs as subscribers, or in part by each of those means, 
a further sum of money not exceeding 515,000 1, by creating 10,300 shar^ of 
oO L each, in addition to the capital which they were then authorised to raise ; 
and it was enacted, that the additional capital of 515,000/. should be considered 
as forming part of the general and original capital of the company ; and it was 
enacted, that it should be lawful for the company to borrow on mortgage of the 
undertaking by the Act now in recital, and the said therein recited Acts autho- 
rised to be made, or on bond, any sum not exceeding in the whole the sum of 
171,666/. (besides and exclusive of the sums of money then authorised to be 
borrowed on mortgage or bond by the said therein recited Acts), but that no 
part of such sum of 171,666 1. should be borrowed until the whole of the said 
additional capital of 615,000 /., and the capital authorised to be raised by the 
said therein recited Acts should have been subscribed for, and one-balf of 
the whole of the capital of the company authorised to be raised by the 
Act now in recital, or the said therein recited Acts, should have been actually 
paid up, and that all the powers and provisions in the said therein recited Acts, 
and in the Acts incorporated therewith contained, relating to the borrowing 
of money or the creation of new shares, and augmentation of capital instead of 
borrowing, or relating to or in anywise affecting mortgages and bonds, and 
assignments and transfers thereof, or the several mortgagees and bond creditors 
or transferees, should extend and be applicable to the said sum of 171,666/. 
thereby authorised to be raised, in the same manner and to the same extent as the 
same wmre applicable to the monies authorised to be raised by the said therein 
recited Acts; and it was enacted, that it should be lawful for the company to 
make and maintain the railway in the lines and upon the lands delineated in the 
plans and described in the books of reference therein mentioned, and according 
to the levels defined in the sections to such plans, and to enter upon, take, and 
use such of the said lands as should be necessary for such purpose; and it was 
enacted, that the powers of the company for the compulsory purchase of lands for 
the purposes of the Act now in recital should not be exercised after the expiration 
of four years from the passing thereof ; and it was enacted, that after the expira- 
tion of seven years from the passing of the Act now in recital, all the powers 
thereby granted to the company for making and executing the railway, or other- 
wise in relation thereto, should cease to be exercised, except as to so much of the 
same as should then be completed ; and it was enacted, that the company might 
demand and receive in respect of the railway thereby authorised to be made, such 
amount of rates, tolls, or other charges as by the said first therein-recited Act the 
company were authorised to demand and receive in respect of the railway by 
the said fii^t therein-recited Act authorised to be made, or any part thereof: 
And whereas, by an Act of Parliament made and passed in the Session held in 
the 12th and 13th years of tlie reign of Her preseut Majesty Queen Victoria, 
intituled “An Act to authorise the Advance of Money out of the Consolidated 
'und to the Midland Great Western Railway of Ireland Company,” reciting the 
hereinbefore-recited Act of the 57tli year of the reign of his late Majesty King 
Lreorge the Third, and another Act made and passed in the Session of the 9 th 
and loth years of the reign of Her present Majesty, intituled “ An Act to 
authorise the Advance of Money out of the Consolidated Fund for carrying on 
Public Worxs aud Fisheries and Employment of the Poor,” aud which said Act 
recit^ the aloresaid Act and several other Acts which had been passed, making 
provisions tor and regulating loans and advances to be made by the said Public 
Works Loan Commissioners; and also reciting- the hereinbefore-recited Act of 
the 8th and 9th years of the reign of Her present Majesty, and that the company 
by the said Act incorporated for the aforesaid purposes was by the said Act 
incorporated by the name of “ The Midland Great Western Railway Company 
» TK Acts next after mentioned was called 

Midland GreatWeslern Railway of Ireland Comp-any and also reciting 
the two herembefore-recited Acts of the 9th and lOth years of the reign of Her 
present Majesty, and the two hereinbefore-recited Acts of the loth and llth 
years of the reign of Her present Majesty, and that by the first-mentioned Act 
mcorpOTating the said company, the company was authorised to purchase the 
Royal Canal therein mentioned, which, when purchased, was to be vested in the 
Midland Great Western Railway of Ireland Company, with all the powers of the 
said canal company, and that such canal had been accordingly pui-chased ; and 

reciting 
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reciting that the said railway from Dublin to Mullingar had been completed 
and opened for the use of the public, but that no part of the said lines from Secnritiesfor 
Mullingar to Athlone or from Atlilone to Galway had been begun, but that a 
portion of the capital for the making the said line from Mullingar to Athlone had 
been raised, but that no part of the capital for making the said railway from 
Athlone to Galway had been then raised; and reciting that the construction 
and completion of the said railway between Athlone and Galway would contribute 
to the advantage and improvement of the respective counties and districts 
adjoining or near to such railway, and therefore that it was expedient that the 
baronies and half-baronies of the counties, and the county of the town therein- 
after mentioned, should to the extent thereinafter mentioned pay or contribute 
towards the payment of any monies, and the interest of any monies borrowed to 
complete tlie said line under the provisions of the Act now in recital - and 
reciting that an application had been made to the said Public Works Loan Com- 
missioners by the said Midland Great Western Railway of Ireland Company for 
the loan of the sum of 500,000^. in aid of the expense of making and completing 
the said railway between Athlone and Galway, and that it was deemed expedient 
to make an advance of money out of the Consolidated Fund for the purpose 
of such loan ; it was enacted, that for the purpose of such loan the Commis- 
sioners of Her Majesty’s Treasury of the United Kingdom of Great Britain and 
Ireland for the time being were thereby empowered, by warrant under their 
bands from time to time, or at any one time, to charge the Consolidated Fund of 
the United Kingdom of Great Britain and Ireland, and to direct the issue there- 
out, to the account of the Commissioners for the being for the Reduction of the 
National Debt, of a sum or sums of money not exceeding in the whole 600 , 000 1.\ 
and^it was enacted that it should be lawful for the said Commissioners of Her 
Majesty’s Treasury from time to time, if they should think fit, to authorise and 
require the said Public M^orks Loan Commissioners to advance and lend to the 
said railway company, by such instalments, on such terms, and subject to such 
conditions and stipulations as the said Commissioners of Her Majesty's Treasury 
should direct, any sum or sums of money not exceeding in the-wliole 500,000/., 
and that die repayment thereof with interest from the time or respective times 
of advancing tlie same, not exceeding the rate of 3 iO s. per centum per annum, 
should be secured by such mortgage or inoitgages, and in sucii manner as was 
thereinafter mentioned or referred to; and it was enacted that all monies 
advanced should be secured lu bo repaid by every such mortgage as aforesaid, 
with interest alter the rate not exceeding 3 1. lO s. per centum per annum on the 
principal sum thereby secured, from the time of advancing the same, by equal 
half-yearly payments, the first of such payments to be made at the expiration of 
six calendar months from the date of every such mortgage, and if such interest 
should be duly paid ball-ytarly, then tliat no part of the principal secured by 
any such moitgage should be required to be repaid for ten years from the date 
of every such mortgage, and that after the expiration of ten years from the date 
of every such mortgage, and during such time as the principal and interest 
monies should be punctually paid half-yearly as thereinafter mentioned, the said 
principal sum advanced should be repaid with interest, in manner following; 
that was to say, there should be paid half-yearly as from the expiration of the 
said ten years, the sum of 2 1. 10 per centum on the principal rnuney originally 
advanced, and -a sufficient part of such half-yearly payments should be first 
applied in discharge of the interest from time to time accruing due on that part 
ot the principal sum which should from time to time be unpaid, and that (he 
residue of such half-yearly payments should be applied in discharge of the prin- 
cipal money secureit, until the whole thereof with interest thereon should be paid 
off; and it was enacted, that it should be lawful for the said railway company at 
any time,, or from time to time, to borrow of tlie said Public Works Loan Com- 
missioners any sum or sums of money not exceeding in the whole the sum of 
600,000/., and to mortgage, convey, assign, and assure to the secretary for the 
time being of the said last-mentioned Commissioners, or as they should direct, all 
and every the railways and undertakings authorised to be constructed by the said 
recited Acts relating to the said company, and the works, lands, property, 
chattels, and eff’ects of the company connected therewith, and also the canal, 
lands, property, cluittels, and effects purchased or agreed to be purchased of the 
Royal Canal Company in the last-mentioned Acts, or one of them particularly 
mentioned ; and all rates, tolls, profits, and receipts accruing and iliereaiter to 
G accrue 
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5 . accrue to or for the use of the said railwiiy company, and all other works and 

Securities for property of or to which the said railway company then was or thereafter might 
be seised, possessed, or entitled in any manner howsoever for securing the repay- 
ment of any sum or sums of money wiiich should be so borrowed as aforesai'd, 
anything in the said Acts relating to the said railway company, or any Acts 
incorporated with or forming part of any of the said Acts, to the contrary thereof 
in anywise notwithstanding; and such securities for the monies so to be borrowed 
rnight.be made under such conditions, and with such stipulations and provisions 
as the said Commissioners of the Treasury should direct, anything iu the 
said Acts relating to the said company to the contrary notwithstanding; 
and it was enacted, that no security to be given to the said Public Works 
Loan Commissioners, or their secretary as aforesaid, should be invalidated 
or otherwise affected by any defect or informality in any meeting or pro- 
ceeding of the said railway company or the directors thereof, or by reason 
of any non-observance of any of the pi*ovisions contained in any of the said 
Acts relating to the said railway company, or in respect of the applica- 
tion of any of the monies by the said Acts authorised to be raised, or the distri- 
bution of the shares of the said company, or otherwise howsoever, and every such 
security should be valid and effectual to all intents and purposes, and have 
priority over all dividends, interest, or other monies payable or which might 
become payable to shai'eholders in the said railway company, and over all mort- 
gages, bonds, charges, and securities whatsoever ”wliich had been or should be 
thereafter created or given by the said railway company, except a certain security 
given, to trustees named as the trustees of the Royal Canal Company, for a part 
of the amount of the purchase money for the said canal, and in respect of which 
security a sura not exceeding 135,860/. lo 5 . ^d., with the current half-year’s 
interest thereon, was then due and owing (being the hereinbefore-recited mort- 
gage or security of the 24th day of October 1845) ; and it was enacted, tliat the 
said railway company incorporated by the said first thereinbefore-mentioned Act 
which related to tlie said company should for the purposes of the Act now in 
recital be deemed and taken to have been incorporated by tlie name of “The 
Midland Great Western Railway of Ireland Company,” and that all acts done 
by the said company under the name by which the said company was first incor- 
porated should be binding and effectual, and all acts done or to be done by the 
said company in the name of the “ Midland Great Western Railway of Ireland 
Company, should be as binding as if they. had been done in the name by which 
the said company was originally incorporated; and in the said Act now in 
recital are contained provisions for payment to the said railway company by the 
baronies in Galway, and two baronies in Roscommon, in certain events, of a sum 
equal to interest on all advances which might be made to the said railway com- 
pany^by the said Public Works Loan Commissioners ; and it was enacted, that 
notwithstanding the said railway company might borrow any monies in pursu- 
ance of the said Act now in recital, such borrowing should not prevent their 
borrowing any sum or sums of money which by the aforesaid Acts relating to 
the said railvyay they were or should be authorised to borrow, and that they 
should be entitled to borrow the same in all respects as to amount, security, or 
otherwise, as if the Act now in recital had not passed, and as if no monies had 
been borrowed under the powers of the Act now in recital, except that the 
securities to be given by the said company should be subject in all respects to 
the securities at time to be made in pursuance of the Act now in recital, 
and except that if the said company should borrow any monies in pursuance of 
the powers of the Act now in recital, the said company should not be entitled 
m pursuance of the powers contained in the said Act for making the said railway 
from Athlone to Galway, to borrow any of the monies by that Act authorised to 
be borrowed ; and after reciting that it was expedient that the said railway com- 
pany should be enabled to enter into possession of the land and other heredita- 
ments required for the purposes of the said railway from Mullingar to Galway, 
and by the said Acts respectively relating to such railway authorised to be taken 
liy the said company, it was enacted, that the said company should cause to be 
made out, and to be signed with the names of their engineer and secretary, maps 
and schedules of all such lands and hereditaments, together with the names of 
the owners, or reputed owners, lessees and occupiers thereof, as far as the same 
could be reasonably ascertained, witli estimates of the gross annual value, and 
•the value thereof m fee (taking into consideration damage by way of severance, 

and 
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and any other matters by “The Lands Clauses Consolidation Act, 1846,” j, 

required to be considered if necessary) of all such lands and hereditaments Securities 
respectively required for the purposes of the said railway from Mullingar to 
Galway, and that every such map should he upon a “scale of 200 feet to the 
inch,” and that all lands, buildings, yards, court-yards, and lands within the 
curtilage of any building and ground cultivated as a garden, should be marked 
with the distinct numbers corresponding with the numbers marked upon the 
Parliamentary plans and sections of the said railway, and should have put 
thereon a distinct valuation to each number, and that the company should 
deposit such maps, schedules, and estimates at the office of the Commissioners 
of Public Works in the city of Dublin, and a copy of such maps, schedules, 
and estimates with the secretary of the grand jury of the county, county of a 
city, or county of a town in which sucli lands, tenements, and hereditaments 
should be situate ; and it vras enacted, that such last-mentioned Commissioners 
should consider such valuations as aforesaid, and might at their sole discretion 
alter or vary the same, and might call for such further information relating 
thereto as they should think fit, and so soon as the said last-mentioned Com- 
missioners, or any two of them, should from time to time have signified in 
writing their approval and sanction of any such maps, schedules, and estimates 
deposited as aforesaid, or any part thereof, it should be lawful for the said 
company from time to time to enter upon any lauds and hereditaments described 
in such plans so deposited as aforesaid, the estimate of the value whereof 
should have been approved as aforesaid, and thenceforward to hold the same in 
fee discharged of all estates and interests whatsoever of any person or body 
whomsoever ; and further, that the said company should proceed to deposit so 
much of the said maps, schedules, and estimates so approved of as aforesaid as 
related to each parish in wliich any lands or hereditaments required to be taken . 
for the purposes of the said railway between .Mullingar and Galway were situate, 
with the clerk of the poor-law union of every such parish, and thereupon the 
company should publish a notice once in the “ Dublin Gazette,” and once for 
three successive weeks in some one and the same newspaper circulated in the 
county in which such lauds, tenements, and hereditaments were situate, contain- 
ing’ such particulars as in the said Act now in recital is mentioned ; and it was 
enacted that all and every the several clauses, powers, authorities, provisoes, 
enactments, directions, regulations, restrictions, privileges, priorities, advantages’ 
penalties, and forfeitures contained in the said Acts relating to the said Public 
Works Loan Commissioners, and in all other Acts of Parliament whatsoever 
relating to the said Public Works Loan Commissioners, and recited or referred 
to in the said first tiierein-meutioued Act passed in the Session held in the ninth 
and tenth years of the reign of Her present Majesty, should not be affected by 
any Act or Acts of Parliament passed or to be passed, save so far as the same 
might be therein and thereby altered, varied, or repealed by express reference 
to the said therein-recited Acts or the said Act now in recital, and that all and 
eyery the said several clauses, powers, authorities, provisoes, enactments, direc- 
tions, regulations, restrictions, privileges, priorities, advantages, penalties, and 
forfeitures, so far as the same could be made applicable and were not varied by 
the Act now in recital, should be taken to extend to the Act now in recital, and 
to everything to be done in pursuance thereof, and to the securities to be given 
in pursuance thereof, aud as if such clauses, powers, authorities, provisoes, enact- 
ments,^ directions, regulations, reslriclions, privileges, priorities, advantages, 
penalties, and forfeitures were in the said Act now in recital repeated and^et 
forth, and made applicable to the securities to be given in pursuance thereof, and 
every other matter or thing to be done by virtue thereof^ and it was enacted, 
that in case the said railway between Mullingar and Galway should not be com- 
pleted by the said railway company, and opened for the use of the public on or 
before the 3 lst day of December 1831 , aud that in case any monies should 
have been advanced to the said railway company under the provisions of the 
Act now in recital, and which should he unpaid then and thereupon, it should 
be lawful^for the Public Works Loan Commissioners, with the consent of the 
Commissioners of Her Majesty’s Treasury, at any time after the said 31 st day 
of December 1861 , aud notwithstanding any subsequent receipt of interest or 
principal, to enter upon and take possession of the entire line of railway belong- 
ing to the said company between Athlone and Galway, or so much thereof as 
should be completed, and all lands and hereditaments acquired, or agreed to 
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be acquired by the said railway company for the purposes of the said line, 
and any stations or buildings belonging to, or intended to be appropriated to 
the said line, and thencefortli to hold the same freed and discharged from all 
claim and demand whatsoever both at law and in equity of the said railway 
company ; and the said Public Works Loan Commissioners, with such consent as 
aforesaid, might transfer the said line, property, and effects to any company 
or partnership, or party, subject nevertheless to the payment by such trans- 
feree of the monies due to the said Public Works Loan Commissioners, and 
interest in all respects as was or should be provided with respect to the 
payment thereof by the said railway company, and thereupon such transferee 
should be entitled to have the said line, property, and effects for his own use, 
freed and discharged from all claims and demands whatsoever of the said rail- 
way company, and as regarded the said line from Athlone to Galway, and the 
property therein, such transferee should have all and every the rights, powers, 
and privileges by the Act now in recital, or any of the said therein recited Acts, 
given or vested in the said railway company, and in all respects as if the same 
were in the Act now in recital repeated and conferred on or given to such 
transferee, to the end and intent that such transferee might complete the said 
line and acquire lands and hereditaments for that purpose, and work the same, 
and receive and take tolls in respect thereof in all respects as the said railway 
company was by the said Act now in recital, or the Acts therein recited, or any 
of them, authorised to do, and might in respect of such railway from Athlone 
to Galway stand in the place of the said railway company, and that all the 
powers and provisions in the Act now in recital contained with respect to the 
securities to be given as aforesaid, and the powers and provisions applicable to 
the said railway company, should apply to such transferee, and that the said 
several baronies and half baronies, and county of the town of Galway, should 
in all respects be liable to contribute and pay to such transferee the monies 
they would (but for such transfer) have been liable to pay to the said railway 
company, and that the same should be raised and paid accordingly, as therein- 
before was directed, in all respects as if the same were payable to the said 
railway company, and that any such transfer might be made on such terms 
and conditions as the said Public Woiks Loan Commissioners, with such con- 
sent as aforesaid, might think fit, and that on any such transfer the said trans- 
feree should in all respects stand in the place of the said 3‘ailway company, as 
regarded the liability or the securities, to the said Public Works Loan Commis- 
miasioners, and as it the same had been made to the said Public Works Loan 
Commissioners by such transferee instead of by the said railway company, 
except so far as the same might be altered by I'eason of any special terms and 
provisions made on such transfer ; And whereas, by an Act of Parliament made 
and passed in the second Session of the fifth year of the reign of Her present 
intituled “ An Act to authorise the Advance of Money out of the Coq- 
solidated Fund to a limited amount, for carrying on Public Works and Fisheries, 
and Employment of the Poor, and to amend the Acts authorising the issue of 
Exchequer Bills for the like purposes After reciting the hereinbefore mentioned, 
or recited Act of the 57lh year of the reign of his late Majesty King George 
the Tliird, and the Acts then subsequently passed for amending, continuing, or 
extending the same, or authorising the further issue of Exchequer Bills, or the 
advance of money for the purposes of the said Acts, and in wliicli Act now in 
recital are contained powers for the said Public Works Loan Commissioners to 
make advances as therein mentioned, and the clauses, powers, and provisions of 
which said Act now in recital are extended to the liereinbefore recited Act of 
the 12th and 13th years of the reign of Her present Majesty as aforesaid, it is 
(amongst other tiling) enacted, that all mortgages, conveyances, assignments, 
charges, securities, or other assurances, which should from time to time be taken 
by or on the part of the said Commissioners of the said therein recited Acts 
and of the Act now in recital, or by their secretary, should be made and pre- 
pared in such form as the said Commissioners should from time to time order or 
direct, and when executed by the mortgagors or other parties making such 
mortgages, conveyances, assignments, charges, securities, or other assurances, 
should be valid and effectual in the law to pass all the estate or interest of such 
mortgagors or other persons in the property, estate, or effects comprised therein, 
except wliere otherwise expressly provided by such mortgages, conveyances, 
assignments, charges, securities or other assurances, and for all other the objects 
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and purposes expressed or intended to be effected by such mortgages, con- 
veyances, assignments, charges, securities, or other assurances, but subject 
nevertheless to such right of redemption, if any, as should or might by such 
mortgages, conveyances, assignments, charges, ‘securities, or other assurances, 
be reserved to the mortgagors or other persons executing the same as aforesaid’ 
and to such other right or equity of redemption, if any, as should or mio-ht 
arise thereout under any rule of equity, and that the fact of the secretary of the 
said Commissioners being a party to such mortgages, conveyance®, assignments, 
charges, securities, or other assurances, should be deemed conclusive evidence of 
the same mortgages, conveyances, assignments, charges, securities, or other 
assui'ances having been so made and prepared in the form prescribed by and 
under the order and direction of the said Commissioners : And whereas the said 
Midland Great Western Railway of Ireland Company caused to be made out, 
and to be signed with the names of their engineer and secretary, such maps’ 
schedules, and estimates of the value of portions of the lands and heredita- 
ments required for the purrmses of the said railway from Mullingar to Galway, 
as are directed and required to be made out and signed by the said hereinbefore 
recited Act of the 12th and 13 th years of the reign of Her present Majesty, 
aud in all respects in conformity wdth the provisions thereof, and deposited such 
maps, schedules, and cstiiriates at the office of the Commissioners of Public 
Worhs, in the city of Dublin, and a copy of the same with the secretary of the 
^and jury of every county, punty of a city, and county of a town in which such 
lands, tenements, and hereditaments are situate : And whereas, by an order or 
resolution made and passed at an extraordinary meeting of the said railway 
company, held at their railway station, Broadstone, in the city of Dublin, on 
the 3d day of October 1849 , and a copy whereof, certified by one of the 
directors, or by the secretary of the said railway company to be a true copy, 
is hereupon indorsed, it was resolved and ordered, that under the powers and 
provisions of the said Act of the 12th and 13 t,h years of the reign of Her 
present Majesty Quein Victoria, and of the several Acts therein recited, 
mentioned, o]’ referred to, tlie directors of the said company should be autho- 
rised to borrow on mortgage, from the said Public Works Loan Commis- 
sioners, any sum or sums of money, not exceeding in the whole 500 , 000 /., 
and for securing the repayment of the money so borrowed, with interest, 
to mortgage the said railways and undertakings, canal, future calls on share- 
holders, and such other property, liereditaments, and effects as in the said 
order is particularly menlioned or referred to: And whereas, by a warrant in 
writing under the liands of two of the Commissioners of Her Majesty’s Trea- 
sury, and bearing date on or about tlie 18 th clay of October 1849 , the Commis- 
sioners of Her Majesty’s Treasury have autlioriscd and required the said Public 
Works Loan Commissioners to advance and lend to the said railway company 
the sum of 100,000/., fur the purpose of being applied in and towards the 
formation of the said railway from Atlilone to Galway, upon having the repay- 
ment of tile same sum of 100,000/., with interest for the same after the rate of 
SL JOs. per cent. per annum, secured by a mortgage of all the property and 
effects of the said railway company, which by the said Act of the 12th and 13 th 
years of the reign of Her present Majesty, or any of the Acts relating to 
advances by the said Public Works Loan Commissioners or otherwise, the said 
company are authorised to mortgage, including calls payable by the share- 
holders of the said company; and such sum and interest to be paid by the 
instalments, and in manner in ami by the said Act of the 12th and 13th years 
of the reign of Her present Majesty provided, and so as such mortgage shall 
contain covenants on the part of the said company to the effect or for the pur- 
poses liereituif'ter contained and next hereinafter referred to; that is to say, to 
ap|dy the said sum of 100,000/. towards the formation of the said railway from 
Atlilone to Galway, and the expenses incidental thereto incurred or to be 
incinrt'd subsequently to the 28 th day of July 1849 , to raise by the said com- 
pany a sum of 00,000 /. at the least within six calendar months from the date 
of these presents, tir sucii a sum as, with the monies raised by the said com- 
}>any subsequently to the 28 th day of July 1849 , would amount to the sum of 
00,000 /., and to apply the said sum of 60,000 1 . (or so much thei-eofas should not 
have been expended subsequently to the 28 th day of July 1849 , and previously to 
tbedaieofthese presents, for the purposes next hereinafter mentioned), in or towards 
the expense of purchasing the laud and constructing the said railway between 
G 3 Mullingar 
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Mullingar and Athlone and incidental thereto to produce evidence to the satis- 
faction of the said Public Works Loan Commissioners, within six calendar months 
from the date of these presents, of the due application of the said sum of 60,000/., 
and of the said intended advance of 100 , 000 /. for the several and respective pur- 
poses thereinbefore and hereinbefore mentioned or referred to, to complete the 
railways between Mullingar and Athlone aud between Athlone and Galway, 
and to open the same respectively for the use of the public on or before the 3lst 
day of December 1831, and in the event of the said railway between Mullingar 
and Galway not being so completed and opened on or beiore the 31st day of 
December 1861, to surrender and assign the said entire line of railway between 
Athlone and Galway, and all property, plant, chattels, and effects of the said 
company belonging thereto or connected therewith, or used for the purposes of 
the same, or in connexion therewith, freed from all incumbrances by the said 
company (except any debt for the time being due or owing to the said Public 
Works Loan Commissioners) to the said Public Works L^an Commissioners, 
or their Secretary, in case they should be desirous, with the consent of the Com- 
missioners of Her Majesty’s Treasury, of entering on and taking possession of 
the said railway between Athlone and Galway, in pursuance of the said recited 
power in that behalf contained in the said recited Act of the 12th and 13th 
years of the i-eign of Her present Majesty ; to deduce the title of the said com- 
pany on or before the 1st day of July 1850 to the satisfaction of the said Public 
Works Loan Commissioners, at the expense of the said company, to all the 
lands, hereditaments, and property which they had acquired or might there- 
after acquire under the powers and provisions of the said recited Acts, or any of 
them, or otherwise howsoever; and provided such mortgage should contain such 
other powers, stipulations, and provisions, as well in addition to as in extension 
of the covenants hereinbefore mentioned or referred to, as the said Public Works 
Loan Commissioners might think fit and direct ; and provided that in addition 
to such mortgage and such covenants as aforesaid, the directors of the said com- 
pany for the time being, or the major part of them, should by their joint and 
several bond become bound to Her Majesty in the penal sum of 200,000/. for 
the due application of the said sum of 100,000/. to be advanced as aforesaid, 
and production of evidence in support thereof in terras of the covenants in that 
behalf hereinbefore mentioned or referred to : And whereas there is now due 
and owing upon the said recited security to the trustees of the Royal Canal 
Company, the principal sum of 135,860/. 16 5. 8d. and no more, and tlie current 
half j'ear’s interest in respect thereof, all previous interest having been paid as 
they the said Midland Great Western Railway of Ireland Company do hereby 
testify and declare : And whereas the said company having occasion for the sum 
of 100,000/., part of the said sum of 600,000/. authorised by the said recited 
Act of the 12th and I3fch years of Her present Majesty to be advanced to the 
said company, with such consent of the Commissioners of Her Majesty’s Trea- 
sury as aforesaid, have requested the said Public Works I-oan Commissioners to 
advance the same, which they have resolved to do, upon the said railway com- 
pany complying with the terms of the said recited Treasury warrant in manner 
hereinafter mentioned or contained, and entering into such further or other 
covenants, provisoes, agreements, or stipulations as are hereinafter on their part 
contained : And whereas the said Public Works Loan Commissioners have, pre- 
viously to the execution of these presents, caused to be delivered by their secre- 
^ry, the said John Strettell Briekwood, to the said Midland Great Western 
Railway of Ireland Company a certificate, by means whereof the said company 
will be entitled to receive from the Commissioners for the Reduction of the 
National Debt the sum of 100,000/., part of the monies directed to be issued 
under the hereinbefore in part recited Act of Parliament of the 12th and 13th 
years of Her said present Majesty, and being the first instalment of the said 
loan of 500,000 /. so authorised to be advanced by the said Public Works Loan 
Commissioners to the said company, with such consent as aforesaid as the said 
company do hereby acknowledge : And whereas, in pursuance of the said recited 
resolution, by a bond or obligation in writing also bearing, or intended to bear even 
date with these presents, and under the hands and seals of John Eunis, George 
Augustus Boyd, and Joseph Boyce, Esquires ; Martin Joseph Blake, Esquire, m.p. ; 
Joseph Cowper, John G^nor, James Hartl(^, Josepli Kincaid, and James Digges 
La Touche, Esquires ; Sir Percy Nugent, Baronet, m. p. ; Sir Timotliy O’Brien, 
Baronet, m.p. ; and James Perry, Thomas Richardson, James Stirling, and Joshua 

Watson, 
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Watsou, Esquires, being the whole or the major part of the directors for the 
time being of the said company, after reciting as or to the effect aforesaid, and 
that they the tliereabove bounden John Ennis, George Augustus Boyd, Joseph 
Boyce, Martin Joseph Blake, Joseph Cowper, John Gaynor, James Hartley, 
Joseph Kincaid, James Digges La Touche, Sir Percy Nugent, Sir Timothy 
O'Brien, James Perry, Thomas Richardson, James Stirling, and Joshua Watson, 
had consented and agreed to execute the thereabove written bond, not in their 
capacity of directors, but so as to render themselves jointly and severally per- 
sonally liable for or cljarged with the payment of any demand which might law- 
fully be made thereunder in case of non-observance, non-performance, or other 
breach of the condition of the said bond, notwithstanding such demand mi»ht 
exceed the extent of their or his fcspective share in the capital of the company 
not paid up at the time of such demand, and so also as to render themselves 
jointly and severally personally liable to be sued or prosecuted, and to render 
their and each and every or any of their bodies, goods, or lands liable to execu- 
tion of any legal process in case of non-observance, non-performance, or other 
breach of the condition of the said bond, anything in the thereinbefore and 
hereinbefore recited Acts of Parliament, or any of them, to the contrai-y in any- 
wise notwithstanding ; they the said John Ennis, George Augustus Boyd, Joseph 
Boyce, Martin Joseph Blake, Joseph Cowper, John Gaynor, James Hartley, 
Joseph Kincaid, James Digges La Touche, Sir Percy Nugent, Sir Timothy 
O’Brien, James Perry, Thomas Richardson, James Stirling, and Joshua Watson, 
and every of them, and every or any 14, 13, 12, 11, 10, 9, 8 , 7, 6 , 5, 4, 3, and 2 
of them, and the heirs, executors and administrators of them, and of every of 
them, and of every or any 14, 13, 12, 11, 10, 9, 8 , 7, 6 , 5, 4, 3, and 2 of them, 
have jointly and severally become bound to Her said Majesty, Her heirs and 
successors, in the penal sum of 200 , 000 /., with a condition thereunder wi-itten 
for making void the same bond, if the said Midland Great Western Railway of 
Ireland Company should well, truly, and faithfully lay out and expend the whole 
of the said sum of 100 , 000 /. so lent and advanced to them by the said Public 
Works Loan Commissioners, the repayment whereof is intended to be secured by 
iliese presents solely and exclusively for, in, or about the purchase of land neces- 
sary for the purposes of the portion of the said railway between Athlone and 
Galway; and the construction and completion of the same railway, with the 
necessary stations and works, and the engines, carriages, and plant necessary or 
requisite for the same, and the expenses incidental thereto, incurred or to be 
incurred subsequently to the 28th (lay of July 1849 ; and also if the said com- 
pany should from time to time, and particularly when thereunto required by 
the said John Strettell Bvickwood, as such secretary as aforesaid, or other the 
secretary for the time being, of the said Public Woj-ks Loan Commissioners, 
and in any event within six calendar months from the date of the thereabove 
written bond, produce evidence to the satisfaction of the said Public Works Loan 
Commissioners of the due expenditure and application of the said sum of 
100 , 000 /. for the purposes and in manner aforesaid: Now this indenture 
WITNESSETH, That in pursuance of the said recited agreement in this behalf, and 
in consideration of the said Public Works Loan Commissioners having so ad- 
vanced or caused to be delivered by their said secretary, the said John, Strettell 
Bi’ickwood, to the said Midland Great Western Railway of Ireland Company the 
said certificate, by means whereof the said railway company will be entitled to 
receive the said sum of 100 , 000 /. as aforesaid, the receipt of which certificate they, 
the said railway company, do hereby acknowledge; they, the said Midland 
Great Western Railway of Ireland Company, in pursuance of the said Acts 
hereinbefore recited, mentioned, or referred to, or some or one of them, and of 
the said Treasury warrant, and of every other power enabling them in this behalf, 
have granted, conveyed, assigned, and assured, and by these presents do grant, 
convey, assign, and assure unto the John Strettell Biickwood, as such secretary as 
aforesaid, his heirs, executors, administrators, successors, and assigns respectively, 
all and every the railways and undertakings authorised to be constructed by the 
paid recited Acts relating to the said company, and the works, lands, property, 
chattels and effects of the said company connected therewith, and all future calls 
on shareholders in the said company ; and also the Royal Canal, lands, tenements 
and hereditaments, and all other the property, chattels, and efiects comprised in 
and conveyed and assigned by the said canal company, to the said railway company 
ill and by the said first-recited indenture of the 24th day of October 1845, and all 
166 . 04 other 
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other lands, hereditaments, property, chattels, and etFects in connexion M'ith the 
said canal and railways, or intended railways, or any of them now belonging ar 
which may hereafter belong to the said railway company, and all rates, tolls, 
profits and receipts accruing and hereafter to accrue to or for the use of the 
said railway company ; and as well in respect of the railways and undertakino-s 
authorised to be made by the said recited Acts, or any of them, as of the saTd 
canal, and all other works and property whatsover of or to which the said railway 
company now is or hereafter may be seised, possessed, or entitled in any manner 
howsoever, together with all and singular the rights, members, privileges, appur- 
tenances, and appendages thereto respectively belonging, or in anywise apper- 
taining ; and all the estate, right, title, and interest, property, claim, and demand 
whatsoever of, in, and to the same, and every part thereof, together with all deeds 
evidences and writings, and abstracts of title and other documents, and attested 
or other copies of deeds, evidences, and writings relating to or anywise con- 
cerning the said railways and undertakings, canal, lands, hereditaments, property, 
and premises hereby granted, conveyed, assigned, and assured, or intended so to 
be, which now are or at any time during the continuance of die security intended 
to be hereby made shall or may be in the custody or pow-er of the said railway 
company, and the full benefit and advantage of all covenants and aereements 
entered into or to be fntere<l into by any party or parties with the said railway 
company for the production of deeds, evidences, and muniments of title relatiim- 
to the- said hereditameriis and premises, or any part thereof; to have, holcf, 
receive, ami take the said railway's and undertakings, future calls, canal works 
lands, property, chattels and effects, rates, tolls, profits and I'eceipts, and all and 
singular other the hereditaments and premises hereinbefore granted, conveyed, 
assigned, or assured, or expressed, or intended so to be, and everv part and parcel 
of the same, unto and by the said John Strettell Brickwuod, as such secretary as 
aforesaid, his heirs, executors, administrators, successors and assigns respectively, 
according to the nature and quality of the same premises respectively, with pri- 
ority over all dividends, -interest, or other monies payable, or which may become 

E ayable to shareholders in the said railway company, and over all mortgages, 
onds, charges, and securities whatsover -which have been, or shall be lieroiiftor 
created or given by the said railway company (except the monies and interest duo 
and to become due on the hereinbefore recited security of the 24th day of October 
1845, given to the said trustees of the Royal Canal Company), and subject lo the 
said security so far as regards the canal, railway, lands, lierefUtamcnts, and pre- 
mises therein comprised, but no further or otherwise, and also subject to^tho 
proviso for redemption hereinafter contained ; that is to say, provided always, and 
it is hereby agreed and declared, that if the said Midland Great Western Railway 
of Ireland Company, their successors or assigns, do and shall well and truly pay 
or cause to be p-aid unto the cashiers of the Bank of England, at their office, for 
the use of Her .Majesty, Her heirs and successors, interest at the rate of 3/. 10s. 
per centum per annum on the said sum oflOO.OOO/., to be computed from the dav 
mentioned for such purpose at the foot of the hereinbefore mentioned certificate 
(being the time of advancing the said sum of 100,000?.), by equal half-yearly 
payments, on the 26th day of April and the 2Sth day of October in every year 
the first of such half-yearly payments to be made on the 25ih day of April uext • 

. and if the said company do and shall well and truly pay, or cause to be paid 
unto the said cashiers at the Bank of England, for the use of Her said Maiesty, 
Her heirs and successors, the principal sum of 100,000/. on the 25 th day of April 
which will be m the year 1850, and do and shall make such several payments 
without any deduction or abatement whatsoever, then and in such case, at any 

: timeortimesaftersuchpaymentashallhavebeeusomade, oron any other accept- 
ance of the said principal and interest monies by or under the order or direction of 
the said Public Works Loan Commissioners, he, the said John Strettell Brick- 
wood, or other the secretary for the time being of the said Public Works Loan 
Commissioners, under their order and direction, shall and will at the request, 
costs, and charges of the said Midland Great Western Railway of Ireland Com- 
pany, reconvey, reassign, and reassure the said railways and undertakinffs, canal 
works, lands, property, chattels and effects, and all rates, tolls, profits, and 
leceipts, and all and singular other the premises liereby conveyed, assie-ned and 
assured or expressed, or intended so to be, with the appurtenances, uuL? the said 
railway company or their assigns, free from all incumbrances in the meantime 
made, done, or committed by the said John iStrettell Brickwood, or other the 

secretary 
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secretary for the time being of the said Commissioners: And the said Midland 5 . 

Great Western Railway of Ireland Company do hereby for themselves and SecuritiesVor- 
tlieir successors covenant, promise, and agree with and to the said John Strettell 
Brickwood, as such secretary as aforesaid, his executors, administrators, successors 
and assigns, and other the secretary for the time being of the said Public Works 
Loan Commissioners, in manner following ; that is to say, that they, the said rail- 
way company and their successors, shall and will well and truly pay or cause to be 
paid unto the said cashiers of the Bank of England, at their office, and for the 
use of Her said Majesty, Her heirs or successors, the said principal sum of 
1 00,000 Z. of lawful money of Great Britain, with interest for the same, after the 
rate, and to be computed as aforesaid, without any deduction or abatement what- 
soever, at the times and in the manner in the proviso or agreement for redemp- 
tion hereinbefore contained and appointed for payment thereof respectively, arid 
according to the true intent and meaning of these presents : provided always, and 
It is hereby agreed and declared between and by the said parties to these 
presents, and particularly by and on the part of the said John Strettell Brick- 
wood, as such secretary as aforesaid, that if the said company shall well and truly 
observe and perform the several covenants hereinafter on their part to be per- 
formed, and if interest after the rate aforesaid shall be duly paid half-yearly, on 
the days hereinbefore appointed for payment of the same, then no part of the prin- 
cipal sum of 100,000/. secured by these presents shall be required to be repaid 
for 10 years from the date of these presents, and that after the expiration of 10 
years from the date of these presents, and during such time as the principal and 
interest monies shall be punctually paid half-yearly as hereinafter mentioned, the 
said principal sum of 100,000/. shall be repaid with interest, in manner following ; 
that ps to say, there shall be paid half-yearly, on the days hereinbefore 
appointed, as from the expiration of the said 10 years, the sum of 2/. 10^. per 
cent, on the sum of 100,000/., and a sufficient part of such half-yearly payments 
shall be hrst applied in discharge of the interest from time to time accruing due 
on that part ot the principal sum which shall from time to time be unpaid, and 
the residue of such half-yearly payments shall be applied in discharge of the prin- 
cipal money secured until the whole thereof, with interest thereon, shall be paid 
of! : And the said Midland Great Western Railway of Ireland Company do 
hereby for themselves and their successors, further covenant, promise, and agree 
with and to the said John Strettell Brickwood, as such secretary as aforesaid, his 
heirs, executors, administrators, successors and assigns, and other the secretarj' for 
the time being of the said Public Works Loan Commissioners, in manner following*; 
that is to say, that they, the said railway company, shall and will well, truly and 
faithfully lay out and expend the whole of the said sum of 100,000/. solely and 
exclusively for, in, or about the purchase of land necessary for the purposes of 
the said railway between Athlone and Galway, and the construction and comple- 
tion of the same railway, with the necessaiy stations and works, and the expenses - 
incidental thereto incurred or to be incurred, subsequently to the 28tii day of July 
1840, and so as to open the same for the use of the public, with all requisite 
engines, carriages, and plant, on or before the 31st day of December.lSol ; and 
also shall and will, within the space of six calendar months, to be computed 
from the day of the date of tliese presents, raise, in addition to the sura of 100,000 1 . 
advanced to them by the said Public Works Loan Commissioners, the repayment 
whereof is intended to be hereby secured, the sum of 60,000 /., or such a sum as 
with monies raised by the said company subsequently to the 28 th clay of Julv 1849, 
and expended for the purposes hereinafter mentioned, will amount to the said sum 
of 60,000/., and shall and will well, truly and faithfully, lay out and expend the 
whole of the said sum of 60,000/., or so much thereof as'shall not have been 
expended subsequently to the said 28th day of July 1849, and previously to 
the day of the date of these presents, solely and exclusively for, in, and about 
the purchase of land necessary for the purposes of the portion of the railway 
between Mullingar and Athlone, and the construction and completion of the said 
portion of the said railway between the same places, with the necessary stations 
and works, so as to open the same for the use of the public, with all requisite 
engines, carriages and plant, on or before the 31st day of December 1851 ; and 
also shall^ and will, from time to time, and particularly when thereunto required 
by the said John Strettell Brickwood, as such secretary as aforesaid, or other the 
secretary for the time being of the said Public Works Loan Commissioners, and 
in any event within six calendar months from the date of these presents, produce 
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evidence, to the satisfaction of the said Public Works Loan Commissioners, of 
the due expenditure and application of the said sums of 100 , 000 ?. and 60 , 000 ?. 
for the purposes and in manner aforesaid ; and also that the)’', the said company, 
shall complete the whole of the said railway between Mullingar and Galway, 
and open the same for the use of the public on or before the 31st day of December 
1851 ; and further, that in case the said railway between Mullingar and Gal wav 
shall not be completed by the said railway company, and opened for the use of 
the public on or before the said 31st day of December 1851, and any money shall 
have been advanced to the said railway company upon the security of these j)re- 
sents, which shall then be unpaid, then and thereupon it shall be lawful for the 
said Public Works Loan Commissioners (with the consent of the Commissioners 
of Her Majesty’s Treasury), at any time after the said 31st day of December 
1851, and notwithstauding any subsequent receiptof interest or principal monies, 
to enter upon and take possession of the entire line of railway belonging to the 
said company between Athlone and Galway, or so much thereof as shall be com- 
pleted, and all lands and hereditaments acquired or agreed to be acquired by the 
said i-ailway company, for the purposes of the said line, and any stations or build- 
ings belonging to or intended to be appropriated to the said line, and thenceforth 
to hold the same freed and discharged from all claim and demand whatsoever, 
both at law and iu equity, of the said raiinay company, and then and in such 
case they, the said railway company, shall and will, by such deeds, conveyances, 
assignments and assurances, and in such manner and form as the said Public 
Works Loan Commissioners shall require or direct, grant, release, assign, convey 
and assure the same to the said Public Works Loan Commissioners, or their 
secretary for the time being, or as the said Public Works Loan Commissioners 
shall direct,_ freed and discharged from all claim and demaud whatsoever, both 
at law and in equity, of the said railway company, and then and in such case, or 
at the option of the said Public Works Loan Commissioners, without any such, 
grant, conveyance, assignment or assurance, by or from the said railway com- 
pany, they the said Public Works Loan Coinmissionei-s, with such consent of the 
Commissioners of Her Majesty’s Treasury as aforesaid, may transfer the said line, 
property, and effects to any company or partnership, or party, subject nevertheless 
to the payment by such transferee of the monies due to the said Public Works 
Loau Coratnissioners, and interest in all respects as is hereby, or shall or may 
be hereafter, otherwise provided with respect to the payment thereof by the said 
railway company, and thereupon such transferee .shall' be entitled to have the 
said line, property, and effects for his own use, freed and discharged from all 
claims and demands whatsoever of the said railway company ; and as reo'ards the 
said line from Athlone to Galway, and the property therein, such transferee 
shall have all andevery the rights, powers, and pi-ivileges by tlie said Act of the 
12 th and 13th years of the reign of Her present Majesty, and any of the said 
therein recited Acts, given or vested in the said railway company, and in all 
respects as if the same .veie herein repeated and agreed to be ooaferred on or 
gieen to such transferee, to the end and intent that such transferee may complete 
the said line, ant! acquire lands and hereditaments for that purpose, and work 
the same, and receive and take tolls in respect thereof, in all respects as the said 
railway comply is by the said Act of the 12 th and 13th years of the reign of 
Her present Majesty, or any of the said Acts therein recited, or any of them, 
aiithonsed to do, and may in respect of such railway from Athlone to Galway, 
stand m the place of the said railway company, and so that all the powers and 
provisions m the smd Act of the 12 th and istii years of the reign of Her present 
Majesty, or any of the said therein recited Acts contained, with respect to the 
securities to be given as therein mentioned, and the powers and provisions 
applicable to the said railway company, shall apply to such transferee, and so 
that the said several baronies and half baronies, and county of the town of 
Galway, shall or may in all respects be liable to contribute and pay to such 
rransfei;ee the monies they would (but for such transfer) be liable to pay to the 
.said railway company and that the same shall or may be raised and paid accord- 
mgly, as by the said Act of the 12 th and I3th years of the reign of Her present 
Majesty is directed, m all respects as if the same were payable to the said railway 
company ; and it is hereby agreed and declared between and by the said parties 
to these presents, and particularly by and on the part of the said railway com- 
pany, that any such transfer may be made on such terms and conditions as the 
said Public Works Loan Commissioners, with such consent as aforesaid, may 

■ . think 



Printed image digitised by the University of Southampton Library Digitisation Unit 




GREAT WESTERN RAILWAY OF IRELAND COMPANY. 



59 



think fit, and that on any such transfer the said transferee shall in all respects 5 . 

stand in the place of the said railway company as regards the liability on the Securities for 
securities to the said Public Works Loan Commissioners, and as if the same had 
been niade to the said Public Works Loan Commissioners by such transferee 
instead of by the said railway company, except so far as the same may be altered 
by reason of any special terms and provisions made on such transfer; and also 
that they, the said railway company, shall and will from time to time, and parti- 
culaiiy on the request of the said Public Works Loan Commissioners, or of their 
secretary for the time being, deliver unto the said secretary accounts of the 
annual and otlier receipts and expenditure of the said railway companv, in 
respect of the whole of the line authorised to be made by the said recited "Acts 
relating to the said railway company, and also in respect of the said canal; 
and also shall and will, immediately after the date of these presents, at their 
own costs furnish to the said Public Works Loan Commissioners, or to their 
soUcitors, an abstract or abstracts of the several titles of the said company 
of or to all and singular the lands, tenements, hereditaments and premises, 
including the said canal and works already purchased, taken, or acquired 
by the said company, and shall and will, at the like costs, on or before the 
1 st day of July 1850, furnish to the said Public Works Loan Commissioners, 
or to their solicitors, an abstract or abstracts of the several titles of the said 
company of or to the whole of the lands, tenements, hereditaments, and pre- 
mises which shall then have been purchased, taken, or acquired by the said com- 
pany, or which shall be requisite or necessary for the purposes of the said railways 
and undertakings, and the works and buildings connected therewith, and such 
other evidence of title to the same premises as the said Commissioners may 
require, and by such abstract or abstracts respectively deduce to the said rail- 
way company a good and marketable title to all and singular the same several 
lands, tenements, hereditaments, and premises to the satisfaction of the said 
Public Works Loan Commissioners, or deduce such a title thereto as may, under 
the circumstances of each case, be satisfactory to the said Public Works Loan 
Commissioners, or their counsel, free from all incumbrances except as appear by 
these presents ; and shall and will on demand pay to the said Public Works 
Loan Commissioners all such costs, charges, and expenses as they shall expend, 
or be put unto, in or about the investigation of such titles, or in anywise howl 
soever relating- thereto ; and also that the said railway company shall and will, 
from time to time, and particularly on the request of the said Public Works 
Loan Commissioners, or of their secretary for the time being, deliver unto the 
said secretary all deeds, evidences, writings, abstracts of title, and other docu- 
ments (except the title deeds of the Canal Company) relating to the said lands, tene- 
ments, or hereditaments, or property purchased, or which shall hereafter during 
the continuance of the security intended to be hereby made, be purchased by the 
said railway company, or on their behalf, for or in relation to the site of the said 
railways and works, or on any other account, and shall and will deliver the said 
title deeds relating to the said canal, when and as soon as the said railway com- 
pany shall be entitled to the possession of the same : provided always, and it is 
hereby expressly provided, agreed, and declared, that if at any time or times 
hereafter default shall be made in payment of the said principal and interest 
monies hereby respectively secured, or any part or parts thereof respectively, at 
the day or time or days or times on which the same respectively ought to be 
paid, according to the true intent and meaning of these presents, or in case 
default shall be made in any of the covenants hereinbefore contained on the part 
of the said company, then and so often as the same shall hapjjen, these presents 
(which comprise future calls on the shareholders of the said company) shall, 
from and after notice in writing to that effect shall be served on the said railway 
company, by or on the part of the said Public Works Loan Commissioners, or 
the said John Strettell Brickwood, or other the secretary for the time being of 
the said Commissioners, preclude the company from receiving and applying to' 
the purposes of the said railway company any calls to be made by the said com- 
pany : provided always, and it is hereby lastly agreed and declared between, 
and by the said parties hereto, that these presents, which are prepared in the 
lorm directed by the said Public Works Loan Commissioners, shall be taken in 
all respects to be a mortgage charge or security taken in pursuance and execu- 
tion of the said Acts of Parliament hereinbefore recited, mentioned, or referred 
to, and that the said John Strettell Brickwood, as such secretary as aforesaid, his 
166 . H 2 heirs, 
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Leirs, executors, administrators, successors, and assigns, and the Public Works 
Loan Commissioners, acting under or by rirtue of the said recited Act of the 
12th and 13th years of the reign of her present Majesty, and of the said Acts 
relating to loans for public works, or any or either of them, shall by virtue of 
these presents, and in respect of the principal and interest monies intended to 
be hereby secured, have all and every the powers and authorities, rights, privi- 
leges. and priorities, by all the said several Acts hereinbefore mentioned or 
referred to, or any or either of tliem, given for the securing and recovering the 
monies to be lent in pursuance of the same Acts respectively, or any or either 
of them, in all respects as if such powers, authorities, rights, privileges, and 
priorities, and every of them, had been herein expressly repeated and set forth, 
given, or created. 

In Witness whereof the said Company have caused their common seal 
to be hereunto affixed, the day and year first above written. 



At an Extraordinary Meeting of the Midland Great Western Railway of 
Ireland Company, held at their Railway Station, Broadstone, in the City 
of Dublin, on Wednesda}'’, the 3d day of October 1849. 



PEESENT. 



George Augustus Boyd, Esq., Vice-Chairman of the Company, in the Chair. 



George Augustus Boyd - 

Joseph Boyce - - - - 

M artin J oseph Blake (per proxy) 
Edward Boylan - - - 

William Bohy - 

Patrick Barden - - - 

Joseph Cowper - - - 

Henry Alexander Cowper 
Philip Clinchy - - . 

David North - - - - 

Patrick O’Higgins - 
Lawrence Joseph Keogh - 
Joseph Metcalf - - - 

Henry Geoghegan - - - 

Walter Patrick Kirwan. - 
Sir William Edward LeesoD,Knt. 
Christopher Smith - - - 



£. 




£. 


6,000 


Matthew Pollock - 


9,000 


16,000 


James Perrier - 


500 


12,300 


Alexander Parker (his own right) 


4,250 


250 


Same (as co-trustee with Charles 




600 


Benson Nicholson) 


1,600 


500 


Same (as co-trustee with Anne 




2,500 


Sherlock) - - - - 


750 


7,500 


George Taylor - - - 


500 


5,000 


John Sedgwick Maddock 


1,500 


500 


James Starling - - - 


8,500 


500 


Thomas Bichardson 


2,000 


125 


1 Joshua Watson - - - 


3,000 


125 


George Studdert - - - 


2,000 


U,600 


Francis Pilsworth - - - 


2,500 


500 


JohnKowe - - - - 


3,000 


13,650 


John Gaynor - - - 


9,400 


2,000 


James Digges La Touche 


2,000 



Moved by George Augustus Boyd, Esq. ; seconded by James Stirling, Esq. 

“ Resolved and Ordered, That under the powers and provisions of the Act of 
the 12th and 13th years of the reign of her present Majesty Queen Victoria, 
intituled ‘ An Act to authorise the advance of Money out of the Consolidated 
Fund to the Midland Great Western Railway of Ireland Company,’ and of the 
several Acts thei-ein recited, mentioned, or referred to, the directors of this Com- 
pany be authorised to borrow on mortgage from the Commissioners for carrying 
into execution an Act of Parliament made and passed in the 57th year of the 
reign of his late Majesty King George the Thii’d, intituled ‘ An Act to authorise 
the issue of Exchequer Bills, and the advance of money out of the Consolidated 
Fund to a limited amount, for the carrying on of Public Works and Fisheries in 
the United Kingdom, and employment of the Poor in Great Britain, in manner 
therein mentiooed,’ and the Acts subsequently passed for amending, continuing, 
or extending the same, or authoinsing the further issue of Exchequer Bills, or 
the advance of money for the like purposes, and which said Commissioners are 
commonly called the Public Works Loan Commissioners, any sum or sums of 
money not exceeding in the whole 500,OOOZ., and for securing the repaj-ment of 
the mone}’ so borrowed, with interest, to mortgage all and every the railways 
and undertakings authorised to be constructed by the Acts of Parliament relating 
to this Company, and the works, lands, property, chattels, and effects of this 
Comjmny connected therewith, and also the future calls on the shareholders 

thereof. 
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thereof, and also the canal, lands, property, chattels, and effects purchased of the 5, 

Royal Canal Company, and all rates, tolls, profits, and receipts accruing and Securities 
hereafter to accrue to or for the use of this Company, and all other works and Loans, 
property of or to whicli this Company now is or hereafter may be seised, pos- 
sessed, or entitled in any manner howsoever.” 

The foregoing resolution was put by me, and carried unanimously. 

G. A. Boyd, 

Chairman of the Meeting. 

i hereby certify that the above is a true copy of an order made and passed 
at an Extraordinary Meeting of the Midland Great Western Railway of 
Ireland Company, held on the 3d day of October 1849. 

Henry Beausire, 

Secretary to the said Company. 



25 October 1849 — Bond for due Application of First Advance. 

Know all men by these presents, That we, John Ennis of Merrion-square, 
Dublin, in that part of the United Kingdom of Great Britain and Ireland, called 
Ireland, Esquire; George Augustus Boyd, of Rutland-square, Dublin aforesaid, 
Esquire; Joseph Boyce, of Mount-street, Dublin aforesaid, Esquire; Martin 
Joseph Blake, of Ballyglunin Park, Daugan, in the county of Galway, in Ire- 
land aforesaid, Esquire, m.p. ; Joseph Cowper, of Leeson-street, Dublin aforesaid, 
Esquire ; John Gayuor, of Kingstown, in the county of Dublin aforesaid, Esquire ; 
James Hartley, of Leadenhall-street, in the City of London, Esquire ; Joseph 
Kincaid, of Herbert-street, Dublin aforesaid, Esquire ; James Digges La Touche, 
of Dominick-street, Dublin aforesaid, Esquire; Sir Percy Nugent, of Donore, 
near Mullingar, in the county of Westmeath, in Ireland aforesaid, Baronet, m.p. ; 
Sir Timothy O’Brien, of Merrion-square, Dublin, aforesaid, Baronet, m.p.; 
James Perry, of Blackrock, Dublin aforesaid, Esquire; Thomas Richardson, of 
Montpelier Hill, Dublin, Esquire ; James Stirling, of Fitzwilliam-place, Dublin 
aforesaid, Esquire ; and Joshua Watson, of Rathfarnham, in the county of Dublin 
aforesaid, Esquire ; are held and firmly bound to Our Sovereign Lady Victoria, 
by the Grace of God of the United Kingdom of Great Britain and Ireland, 
Queen, Defender of the Faith, in the sum of 200,000 1 . of lawful money of Gi’eat 
Britain, to be paid to Our said Sovereign Lady the Queen, or to her certain 
attorney, heirs, or successors ; for which payment to be well and faithfully made, 
■we bind ourselves, and every of us, and every or any 14, 13, 12, 11, 10, 9, 8 , 7, 
■e, 5, 4, 3, and 2 of us, and the heirs, executors, and administrators of us, and 
of every of us, and of every or any 14, 13, 12, 11 , 10, 9, 8 , 7, 6 , 5, 4, 3, and 2 of 
us, jointly and severally, firmly by these presents. Sealed with our seals this 
:25th day of October, in the year of our Lord 1849. 



Whereas, by an Act of Parliament made and passed in the eighth year of the 
reign of Her present Majesty Queen Victoria, intituled “ Au Act [here follow 
recitals of the Acts, &c., similar, or to the effect of the recitals contained in the 
before stated mortgage of even date] : And whereas, the said company having 
occasion for the sum of 100,000?., part of the said sum of 500,000?. authorised by 
the said recited Act of the 12 th and 13th years of Her present Majesty to be 
advanced to the said company, with such consent of the Commissioners of Her 
Majesty’s Treasury as aforesaid, have requested the said Public Works Loan 
Commissioners to advance the same, which they have resolved to do upon the 
said railway company complying with the terms of the said recited Treasury 
Warrant in manner hereinafter mentioned, and entering into such covenants, 
provisoes, agreements, or stipulations as are contained on their part in the 
hereinafter in part recited indenture of mortgage: And whereas the said Public 
Works Loan Commissioners have, previously to the execution of the above written 
bond, caused to be delivered by their secretary, John Strettell Brickwood, Esquire, 
to the said Midland Great Western Railway of Ireland Company, a certificate by 
means wlmreof tbe said company will be entitled to receive from the Commis- 
sioners for the Reduction of the National Debt the sum of 100 , 000 ?., part- of the 
monies directed to be issued under the hereinbefore in part recited Act of Parlia- 
166 . H 3 ment 
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meat of the 1 2th and 13th years of Her said present Majesty, and being the first 
instalment of the said loan of 500,000/. so authorised to be advanced by the said 
Public Works Loan Corainissioners to the said company with such consent as 
aforesaid ; and in consideration thereof, by an indenture bearing or intended to 
beai’ even date with, but executed previously to the execution of the above written 
bond, and made or- expressed to be made between the said company, of the one 
part, and the said John Strettell Brickwood, ther*ein described as secretary of the 
Commissioners for carrying into execution the said recited Act of Parliament of 
the 57th year of the reign of his late Majesty King George the Third, and the 
Acts subsequently passed for amending, continuing, or extending the same, or 
authorising the further issue of Exchequer Bills, or the advance of monies’ for 
the like purposes, of the other part; they, the said Midland Great Western 
Railway of Ireland Company, in pursuance of the said Acts hereinbefore recited, 
mentioned, or referred to, or some or one of them, and of the said Treasury Warrant^ 
and of every other power enabling them in that behalf, have granted,"^ conveyed’ 
assigned, and assured unto the said John Strettell Brickwood, as such secretary 
as aforesaid, his heirs, executors, administrators, successors, and assigns respec- 
tively ; all and every the railways and undertakings authorised to be constructed 
by the said recited Acts relating to the said company, and the works, lands, 
property, chattels, and effects of the said company connected therewith ; and all 
future calls on shareholders in the said company ; and also the Royal Canal, 
lands, tenements, and hereditaments, and all other the property, chattels, and 
effects, comprised in and conveyed and assigned by the said canal company to 
the said railway company, in and by the first recited indenture of the 24th day 
of October 1845 ; and all other lands, hereditaments, property, chattels, and 
effects in connexion with the said canal and railways, or intended railways, or 
any of them then belonging or which might thereafter belong to the said rail- 
way company, and all races, tolls, profits, and receipts accruing and thereafter to 
accrue^ to or for the use of the said railway company, and as well in respect of 
the railways and undertakings authorised to be made by the said recited Acts, or 
any of them, as of the said canal, and all other works and property whatsoever of 
or to which the said railway company then was or thereafter might be seised, 
possessed, or entitled in any manner howsoever, together with all and singular 
the rights, members, privileges, appurtenances, and appendages thereto respec- 
tively belonging or m anywise appertaining, to hold, receive, and take the said 
rmlways and undertakings, future calls, canal, works, Jands, property, chattels aud 
effects, rates, tolls, profits and receipts, and all and singular other the heredita- 
ments and premises thereinbefore granted, conveyed, assigned, or assured, or 
intended so to be, unto and by the said John Strettell Brickwood, as such secre- 
tary as aforesaid, his heirs, executors, administrators, successors, and assigns 
respectively^ according- to the nature and quality of the same premises respec- 
ti-ve y, with priority over all dividends, interest, orother monies payable or which 
might become payable to shareholders in the said railway company, and over all 
mortgages, bonds, charges, and securities whatsoever, which had been or should 
be thereafter created or given by the said railway company, except the monies 
and interest due and to become due on the thereinbefore and hereinbefore 
recited security of the 24th day of October 1845, given to the said trustees of 
tne Koval Canal Company, and subject to the said security, so far as regarded 
tne canal, railway, lands, hereditaments, and premises therein comprised, but no 
further or otherwise ; aud also subject to the proviso for redemption thereinafter 
contained, on payment by the said Midland Great Western Railway of Ireland 
company their successors or assigns, unto the cashiers of the Bank of England, 
th or successors, of interest at 

tnerate of 3/. 10^. per centum per annum on the said sum ofl00,000/., to be 
computed from the day mentioned for such purpose at the foot of the therein- 
before and hereinbefore mentioned certificate (being the time of advancing the 
half-yearly payments on the 25th day of April 
and the 25th day of October in every year, the first of such half-yearly pay- 
ments to be made on the 26th day of April next; and on payment by the said 
^mpany unto the said cashiers at the Bank of England, for tL use of Her said 
Majesty, Her hens and successors, of the principal sum of 100 , 000 /. one the 
25tn day of April i860, or on any other acceptance of the said principal and 
interest monies, by or under the order or direction of the said PubHc Works Loan 
Commissioners : provided always, and it was thereby agreed and declared 

between 
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between and by the said parties to the indenture now in recital, and particularly, 
by and on the part of the said John Strettell Brickwood, as such secretary as 
aforesaid, that if the said company should well and truly observe and perform 
the several covenants thereinafter on their part to be performed, and if interest 
after the rate aforesaid should be duly paid half-yearly on the days thereinbefore 
appointed for payment of the same, then no part of the principal sum of 
100,0001. secured by the indenture now in recital should be required to be 
repaid for 10 years from the date of the indenture now in recital, and 
that after the expiration of 10 years from the date of the indenture now in 
recital, and during such time as the principal and interest monies should be 
punctually paid half-yearly as thereinafter mentioned, the said principal simi of 
100,000 should be repaid, with interest, in manner following ; that is to say 
there should be paid half-yearly, on the days thereinbefore appointed, as from the 
expiration of the said 10 years, the sum of 21. 10 j. per cent, on the sum of 
100,000 1,, and u .sufficient part of such half'-yeariy payments should be first 
applied in discharge of tlie interest from time to time accruing due on that part 
of the principal sum which should from time to time be unpaid, and tlie residue 
of such half-yearly payments should be applied in discharge of the principal 
nmiiey secured, until the whole thereof, witil interest thereon, should b,; paid 
off; and in the said indenture now in recital is contained a covenant on the part 
of the said company, witli the said John Strettell Brickwood, as such secretary 
as aforesaid, his heirs, executors, administrators, successors and assigns, and other 
the secretary for the time being of the said Public Works I-oaii Commissioners, 
that tlie said railway company would well, truly, and faithfully lay out and expend 
the whole of the said sum of 100,000 solely and exclusively for, in, or about 
the purchase of land necessary for the purposes of the sai5 railway between 
Athlone and Galway, and the construction and completion of the same railway, 
with the necessary stations and works, and the expenses incidental thereto,* 
incurred or to be incurred subsequently to the 28th day of July 1849 , and so as 
to open the same for the use of the public, with all requisite engines, carria^'es, 
and plant on or before the 31st day of December 1861 ; and also would from 
^me to time, and particularly when thereunto required by the said John Strertell 
Brickwood as such secretary as aforesaid, or otlier the secretary for the time 
being of the said Public Works Loan Commissioners, and in any event within 
six calendar mouths from the date of the indenture now in recital, produce 
evidence to the satisfaction ot the said Public Works Loan Coinmissiouei’s of the 
due expenditure and application of the said sum of 100,900 1 . fur the purposes 
and in manner aforesaid : And whereas the above boundeu John Ennis, Geor»e 
Augustus Boyd, Joseph Boyce, Martin Joseph Blake, Joseph Cowper, Johu 
Gaynor, James Hartley, Joseph Kincaid, James Digges La Touche, Sir Percy 
Nugent, Sir iimothy O’Brien, James Perry, Thomas Richardson, James Stir- 
ling and Joshua Watson, being the whole or the major part of the directors for 
the time being of the said company, have, in pursuance of the said agreement 
and in consideration of the premises, executed the above-written bond or obliga- 
tion, suliject to the condition hereunder written for making the same void, and 
consented and agreed to execute the same, not in their capacity of directors, but 
so as to render tliemselves jointly and severally personally liable for or charged 
with the payment of any demand whicli might lawfully be made thereunder in 
case of non-observance, non-performance, or other breach of the condition of 
the above-written bond, notwithstanding such demand might exceed the extent 
of their ©r his respective share in the capital of the company not paid up at the 
time of such demand, and so also as to reader themselves jointly and severally 
personally liable to be sued or prosecuted, and to render their and each and 
every or any of their bodies, goods, or lands liable to execution of, any legal 
process in case of non-observance, non-performance, or other breach of the condi- 
tion of the above-written bond, anything in tlie hereinbefore recited Acts of Par- 
liament or any of them to the contrary in anywise notwithstanding: Now, the 
condition of tlio above-written bond or obligation is such, that if the said Midland 
Great Western Railway of Ireland Company shall and do, well, truly, and faith- 
fully lay out and expend the whole of the said sum of 100,000 /.’so lent and 
advanced to them by the said Public Works Loan Commissioners solely and 
exclusively for, in, or about the purchase of land necessary for the purposes of the 
portion of the said railway between Athlone and Galway, and the construction 
and completion of the same railway, with the necessary stations and works, and 
H 4 the 
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5 . the engiaes, carriages and plant necessary or requisite for the same, and the 

Securhios for expenses incidental thereto incurred or to be incurred subsequently to the 
2 Sth day of July 1849, and also if the said company do and shall from time to 
time, and particularly ■when thereunto required by the said John Strettell Brick- 
•wood as such secretary as aforesaid, or other the secretary for the time being 
of the said Public Works Loan Commissioners, and in any event within six 
calendar months from the date of the above-written bond, produce evidence to 
the satisfaction of the said Public Works Loan Commissioners of the due 
expenditure and application of the said sum of 100,000 1. for the purposes and 
in manner aforesaid, then and in such case the above-written bond shall be 
void and of no effect, otherwise the same shall be and remain in full force 
and virtue. 



Mortgage for £. 100 , 000 , (Second Advance). 

This indenture, made the fifth day of September, in the year of our Lord 
1850, between the Midland Great Western Railway of Ireland Company of the 
one part, and John Strettell Brickwood, of the South Sea House, in the city of 
liondon, Esquire, Secretary of the Commissioners for carrying into execution an 
Act of Parliament made and passed iu the fifty-seventh year of the reign of his 
late Majesty King George the Third, intituled “An Act to authorise the issue of 
Exchequer Bills and the advance of Money out of the Consolidated Fund to a 
limited amount for the carrying on of Public Works and Fisheries in the United 
Kingdom, and employment of the Poor in Great Britain in manner therein 
mentioned;” and the Acts subsequently passed for amending, continuino- or 
extending the same, or authorising the further issues of Exchequer Bills or the 
advance of money for the like pm-poses, and which said Commissioners are com- 
monly called the Public Works Loan Commissioners, of the other part : Whereas, 
by an Act of Parliament made and passed in the eighth year of the reign of Her 
present Majesty Queen Victoria, intituled “ An Act,” &c. [here follow recitals of 
the Acts, &c. similar or to the effect of the recitals contained in the before-stated 
mortgage of 25th October 1840, and a recital of the same indenture] : And 
whereas the said Midland Great Western Railway of Ireland Company have 
raised the said sum of 60,000 I, and have produced evidence to the satisfaction of 
the said Public Works Loan Commissioners of tlie expenditure and application 
of the said sum of 60,000 and of the said sum of 100,000 L, or of such other 
sum or sums of money as aforesaid : And whereas, by an Act of Parliament 
made and passed iu the Session held in the llth and 12th years of the reign of 
Her present Majesty Queen Victoria, intituled “ An Act” to make a Deviation in 
the authorised Liue of the Midland Great Western Railway of Ireland, and to 
amend the Acts relating to the Company,” aud shortly intituled “ The Midland 
Great Western Railway of Ireland (Moate Deviation) Act, 1848 After reciting 
the hereinbefore-recited Act of the eighth aud ninth years of the reign of Her 
said present Majesty, the two hereinbefore-recited Acts of the ninth'and tenth 
years of the reign of Her said present Majesty, and the two hereinbefore-recited 
Ads of the 10th and llth years of the reign of Her said present Majesty, it was 
enacted, that all the powers, provisions, matters and things contained in the 
said therein-recited Acts, and in the several Acts incorporated therewith, except 
such of them as were by the Act now in recital repealed, altered or otherwise 
provided for, should extend to that Act, and should applv to the railway thereby 
authorised to be made for the purposes thereof, as fully and effectually as if the 
same powers, provisions, matters and things were repeated and re-enacted in the 
Act now in recital, and had had specific reference thereto ; and it was enacted, that 
subject to the provisions of the Act now in recital, and tlie said therein-recited 
Acts, and the several Acts incorporated therewith, it should be lawful for the 
company to make and maintain the railway in the line and upon the lands 
delineated on the plans and described in the books of reference therein men- 
tioned, and according to the levels therein defined, and to enter upon, take, aud 
use such of the said lands as should be necessary for such purpose; audit 
was enacted, that the company should abandon such parts of the said rail- 
way which by the said therein-recited Acts they were empowered to make, 
as were in the said Act now in recital particularly mentioned or referred 
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lo, and that all the powers and authorities given by the said therein-recited 5. 

Acts, or either of them, to the company in reference to the part so abandoned. Securities for 
should immediately after tlie passing of the Act now in recital cease and 
determine ; and it was enacted that the powers of the company for the com- 
pulsory purchase of lands for the purpose of making the railway thereby 
authorised, should not be exercised after the expiration of three years from the 
passing of the Act now in recital ; and it was enacted, that after the expiration 
of five years from the passing of the Act now in recital, all the powers thereby 
granted to the company for making and executing the railway, or otherwise in 
relation thereto, should cease to be exercised, except as to so much of the same 
works as should then be completed ; and it was enacted that the company might, 
subject to the provisions in the said therein recited Acts and the Act now in re- 
cital contained, lawfully demand and receive such amoimt of rates, tolls, or 
other charges as by the said first therein-recited Act the company were authorised 
to demand receive in respect of the railway by the said first therein-recited 
Act authorised to be made, or any part thereof; and after reciting that under 
and by virtue of the hereinbefore-mentioned Act of Parliament of the 58th year 
of the reign of his late Majesty King George the Third, a certain sura of 15,000 
was thereby directed to be invested in the Government Securities in the Bank 
of Ireland, in the name of the Vice-Treasurer of Ireland for the time being, as 
trustee for the then New Royal Canal Company, for the purposes and objects in 
the said last-mentioned Act expressed ; and reciting that, under by virtue of 
the said last-mentioned Act such investment was made, and that there was then 
a sum of 17,538/. 9 j. in the books of the Governor and Company of the Bank of 
Ireland, in Government 3 k per cent, stock, standing in the names and to the 
credit of the Chief Secretary of Ireland and Paymaster of Civil Services in Ire- 
land for the time being; and reciting that, under and by virtue of the said 
Act passed in the eighth and ninth years of the reign of Her present Majesty, 
the said Midland Great Western Railway Company of Ireland were incorporated, 
and also authorised and empowered to purchase, and the said New Royal Canal 
Company to sell, the said New Royal Canal and all the property attached 
thereto or forming part thereof, subject to the approbation in writing of the 
Lord Lieutenant for the time being, and also subject to the several other pro- 
visoes and conditions in the said Act expressed; and reciting that, under and 
by virtue of the said last therein-recited Act, the said .Midland Great Western 
Railway Company of Ireland purchased, and the said RoyaTCanal Company 
sold, subject to certain conditions, and with the approbation in writing of the 
said Lord Lieutenant, the said Royal Canal, and all the rights, members, and 
appurtenances attached thereto, and that the same accordingly became and 
then was the property of the said Midland Great Western Railway Company; 
and reciting that the said sum of 17,538/. 9s. Government per cent, stock 
as aforesaid, was then vested in the names of the said Chief Secretary and Pay- 
master of Civil Services in Ireland, in trust, for the purposes by the said Act of 
the 58th year of the reign of his late Majesty King George the Third provided ; 
and reciting that the said Midland Great Western Railway Company had since 
such purchtise and sale received, and continued to receive, the interest and divi- 
dends upon the said stock ; and reciting that the said Midland Great Western 
Railway Company had made application for a transfer of a portion of the said 
Government 3 4 per cent, stock, to be applied for the purpose of making the said 
railway, it was by the Act now in recital enacted, that it might be lawful for the 
said Chief Secretary and Paymaster of Civil Services for the time being, with 
the approbation in writing of the Lord Lieutenant of Ireland for the time being 
(subject to such condition as such Lord Lieutenant should from time to time 
think proper to impose), upon the requisition to that effect of the said -Mid- 
land Great Western Railway Company of Ireland, under their common seal, 
assign and transfer, or cause or procure to be assigned and transferred, unto the 
said Midland Great Western Railway Company of Ireland, or their attorney 
thereto lawfully authorised, any portion or portions of the said stock, not exceed- 
ing in the whole the sum of 12,000/. 3^ per cent, stock, part of the said sum 
of 17,538/. 95. so standing as aforesaid in 3i per cent, stock in the books of 
the Governor and Company of the Bank of Ireland, for the purpose of making 
the said railway so authorised as aforesaid by the said Act of the eighth and ninth 
years of the reign of Her present Majesty, and the several Acts amending 
the same ; and it was enacted, that in case the residue of the said sum of 
166. I 17,538/. 9s. 
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17,63SZ. 9s. which should remain after such transfer as aforesaid, or any part 
thereof, should at any time be applied by the said Board of Control in the exe- 
cution of such works as the said Board of Control should or might consider 
necessary for the due maintenauee and preservation of the said canal; or in case 
such residue sliould be insufficient for any such repairs as aforesaid, then and in 
any such case it should and might be lawful to and for the Lord High Chan- 
cellor of Ireland, upon the petition of the said Board of Control for" the rime 
being, at the expiration of one month after the said railway company should be 
required in writing to replace any sum so issued and expended as aforesaid, to 
appoint a receiver to receive the tolls, rates, rents, and profits, not only of the 
said canal and works, but also of the said railway, until the amount which 
should have been issued out of the said 3 i per cent, stock should be replaced, 
and until the amount which should be so expended by the said Board of Control 
should have been fully repaid by the said railway company ; And whereas the 
sum of 12,000/., 3/. 5s. percent, stock, part of the said sum of 17,538/. 9^. 
Government 3/. 5 s. per cent, stock, has been transferred uuto the said Midland 
Great Western Railway of Ireland Company : And whereas by an Act of Par- 
liament made and passed in the Session held in the 13th and 14th years of the 
reign of Her present Majesty Queen Victoria, intituled “ An Act to enable the 
Midland Great Westeru Railway of Ireland Company to make certain Deviations 
in the Line of their Railway, and for other purposes and shortly intituled, 
“ The Midland Great Western Railway of Ireland (Deviations and Amendment) 
Act, 1850 After reciting the hereinbefore-recited Acts relating to the said 
company, and the said Midland Great Western Railway of Ireland (Moate Devi- 
ation) Act, 1848, and reciting tlje hereinbefore-recited indenture of mortgage of 
the 24th day of October 1845, and that it was expedient that the trustees of the 
Royal Canal Company should be empowered from time to time to assign the said 
mortgage, and also to reconvey the tolls and property thereby assigned to them 
upon payment the said railway company of the principal and interest due 
upon such mortgage; and reciting that the construction of the deviations from the 
authorised line of the railway, and that the diversion of the turnpike road leading 
from Oraninore to Galway in the manner thereinafter mentioned would be o'f 
public advantage, and that the said company were willing, at their own expense, 
to consti-uct the same, and reciting that it was expedient that the time then limited 
for the compulsory [mrchase of lands and hereditaments for the purposes of the 
railways and works by the firstly and secondly thereinbefore recited Acts autho- 
rised, and for the completion of the said railways and works should, so far as 
regarded such of the said lands and hereditaments, and such part of the same rail- 
ways and works as were thereinafter specified, be further extended, and that some 
of the provisions of the said therein-recited Acts should be amended and enlarged 
in manner thereinafter mentioned, it was enacted that the said therein-recited 
Acts, as amended by the Act now in recital, and the said Act now in recital 
should be one Act, aud should be carried into execution accordingly; and it was 
enacted that the said railway company incorporated by the first thereinbefore-men- 
tjoned Act should for all purposes be deemed and taken to have been incorpo- 
rated ^by the name of “ The Midland Great Western Railway of Ireland Com- 
pany ; and that all acts done by the said company under the name by which the 
said company was first incorporated should be binding aud effectual, and that all 
acts done or to be done by the said company in the name of the Midland Great 
Western Railway of Ireland Company should be as binding as if they had been 
done m the name by which the said company was origiaaUy incorporated ; aud 
It was enacted that, subject to the provisions in the Act now in recital and in the 
therem-recited Acts, and the several Acts incorporated therewith contained, it 
should be lawful for the said railway company to make and maintain the said 
deviation, railways, and diversion of roads respectively in the lines and upon the 
lands delineated on the plans, and described in the books of reference in the said 
Act now in recital particularly mentioned or referred to, and according to the 
levels therem defined, and to enter upon, take, and use such of the said 
lands as should be necessary for those purposes; and it was enacted that the 
powers of the company for the compulsory purchase of lands for the purpose 
of making the lail^ys and other works thereby authorised should not be exer- 
cised after the expiration of two years from the passing of the Act now in recital ; 
and It w^ enacted that after the e.Ypiration of three years from the passing of the 
Act now in recital, all the powers thereby granted to the company for making 
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and executing the railways and other works thereby authorised, or otherwise in 
relation thereto, should cease to be exercised, except as to so much of the same Seouriiies for 
railways and works as should then be completed; and it was enacted that the 
company might, subject to the provisions in the said therein-recited Acts and the 
Act now in I’ecital contained, lawfully demand and receive in respect of the rail- 
ways thereby authorised to be made, such amount of rates, tolls or other charges 
as by the said first-recited Act the company were authorised to demand and 
receive in respect of the railway by the said first therein-recited Act authorised 
to be made, or any part thereof ; and reciting- that in the enumeration of the Acts 
relating to the said railway contained in the said Act of the thenl ast Session of 
Parliament, intituled “ An Act to authorise the advance of monev out of the 
Consolidated Fund to the Midland Great Western Railway of Ireland Company ” 
the Midland Great Western Railway of Ireland (Moate Deviation) Act, lfi48 
was accidentally omitted, and tiuit it was expedient that such omission should 
be remedied ; it was therefore enacted, that the said therein-recited Act of the 
then last Session of Parliament should be read and construed as if the said 
Midland Great Western Railway of Ireland (Moate Deviation) Act, 1848 , had 
been recited or enumerated in the preamble of the said therein-recited Act of 
the. then last Session of Parliament amongst the other Acts relating to the said 
railway company; and it was enacted that the said deviation railways and 
w'orfcs should form part of the undertaking of the said railway company, and 
that it should be lawful for the said railway company, and they were thereby 
required, to abandon the formation of such portions of the railway by the said 
therein-recited Acts authorised as would be rendered unnecessary by the con- 
struction of the same deviation railways ; and it was enacted that the powers of 
the said railway company for the compulsory purchase of lands for the pur- 
poses of the railways and works by the firstly and secondly thereinbefore-recited 
Acts authorised respectively, might, so far as regarded such of the lands and 
hereditaments delineated on the plans, and described in the books of reference 
respectively deposited as in the same Acts mentioned, as were situate in the 
several townlands, parishes, and places in the Act now in recital particularly 
named, be exercised within, but should not be exercised after, the expiration of 
four years from the respective times limited in the thereinbefore-mentioned and 
hereinbefore-recited waiTant in that behalf, and that such parts of the several 
railwavs and works by the said firstly and secondly thereinbefore-recited Acts 
respectively authorised, as were intended to be constructed in, upon, through, 
or over the aforesaid lands and hereditaments, might be completed within five 
years from tlie respective times limited iu the said recited warrant for the com- 
pletion thereof; and that on the expiration of such five years the powers granted 
to the said railway company for executing the same, or otherwise in relation 
thereto, should cease to he exercised, except as to so much thereof as should then 
be completed; and it was enacted that the said Act of the then last Session of 
Pai-liament lastly thereinbefore recited, and the several clauses or enactments 
thereof, should be incorporated with the Act now in recital, and shoiild extend 
and apply to the lands and hereditaments respectively required for the purposes 
of the said deviation railways and other works by the Act now in recital autho- 
rised, and for the purposes thereof should be read and construed as if throughout 
the said Act the lands and hereditaments required for the purposes of the devia- 
tion railways and works by the Act now in recital authorised were mentioned or 
referred to in addition to the lands and hereditaments required for the purposes 
of the railway from Mullingar to Galway, and as if the said deviation railways 
were mentioned or referred to in addition to the said railway from Mullingar to 
Galway : And whereas the said Midland Great Western Railway of Ireland Com- 
pany caused to be made out and signed with the names of their engineer and 
secretary, such maps, schedules, and estimates of the value of all lands and here- 
ditaments required for the purposes of the said railway, as are directed and 
required to be made out and signed by the said hereinbefore-recited Act of the 
12th and I 3 th years of the reign of Her present Majesty, and in all respects in 
conformity with the provisions thereof, and deposited such maps, schedules, and 
estimates at the oflBce of the Commissioners of Public Works in the, City of Dublin, 
and a copy of the same with the secretary of the grand jury of every county, 
county of a city and county of a town in which such lands, tenements and here- 
ditaments are situate : And whereas the said last-mentioned Commissioners having 
considered such valuations as aforesaid, have, by writing under their hands, or 
166. 12 under 



Printed image digitised by the University of Southampton Library Digitisation Unit 




5- 

Securities for 
Loans. 



68 PAPERS RELATING TO LOANS TO THE ItfIDLAND 

under the hands of t^o of the said last-mentioned Commissioners, signified their 
approval and sanction of such maps, scliedules, and estimates so deposited as 
aforesaid, with the exception of about one mile of the line situate in the county 
of the town of Galway ; and the said Company have entered upon or are entitled 
to eater upon all or any lands and hereditaments described in such plans so 
deposited as aforesaid, and to hold the same in fee, discharged of all estates and 
interests whatsoever of any person or body whomsoever: And whereas by a 
warrant in writing, under the liands of two of the Commissioners of Her 
Majesty’s Treasury, and bearing date on or about the 16th day of August 1860, 
tlie Commissioners of Her Majesty’s Treasury have authorised and required the 
said Public Works Loan Commissioners to advance and lend to the said railway 
company the further sum of 100,000 1. for the purpose of being applied in and 
towards the formation of the said railway from Athlone to Galway, upon having 
tlie repayment of the same sum of 100 , 000 /., with interest for the same after 
the rate of 3/. 10^. per cent, per annum, secured by a mortgage of all the 
property and effects oi the said railway company which by the thereinbefore and 
hereinbefore-recited Acts relating to the said company, or any of the Acts relating 
to advances by the said Public Works Loan Commissioners or otherwise the said 
company are authorised to mortgage, including calls payable by the shareliolders of 
the said company ; and such sum and interest to be paid by the instalments, and 
in manner in and by the said Act of the 12th and 13th years of the reign of Her 
present Majesty provided, and so as such mortgage should contain covenants on the 
part of the said company to the effect or for the purposes hereinafter contained, and 
next hereinafter referred to; that is to say, to apply the said sum of 100,000/. to- 
wards the formation of the said railway from Athlone to Galway, and the expenses 
incidental thereto incurred or to be incurred subsequently to the 28th day of July 
1849, to raise by the said company a sum of 60,000/. at the least within six 
calendar mouths from the date of these presents, or such a sum as with the 
monies raised by the said company subsequently to the 28th day of July 1849, 
would amount to the sum of 120,000 and to apply the monies so to be raised 
as aforesaid in or towards the expense of purchasing the land and constructing 
the said railway between Mullingar and Athlone, and incidental thereto ; to 
produce evidence to the satisfaction of the said Public Works Loan Commis- 
sioners, within six calendar months from the date of these presents, of the due 
application of the monies so to be raised as aforesaid, and of the said intended 
advance of 100,000 /. for the several and respective purposes thereinbefore and 
hereinbefore mentioned or referred to ; to complete the railways between Mul- 
lingar and Athlone and between Athlone and Galway, and to open the same 
respectively for the use of the public on or before the 31st day of December 1851 , 
and in the event of the said railway between Mullingar and Galway not being so 
completed and opened on or_ before the 31st day of December 1851, to surrender 
and assign the said entire line of railway between Athlone and Galway, and all 
property, plant, chattels, and effects of the said company belonging thereto or con- 
nected therewith, or used for the purposes of the same or in connexion therewitli, 
freed from all incumbrances by the said company (except any debt for the time 
being due or owing to the said Public Works Loan Commissioners) to the said 
Public l^orks Loan Commissionere, or their secretary, in case they should be 
desirous, with the consent of the Commissioners of Her Majesty’s Treasury, of enter- 
ing on and taking possession of the said railway between Athlone and Galway in 
pursuance of the said recited power in that behalf contained in the said recited 
Act of the 12th and 13th years of the reign of Her present Majesty, to deduce the 
title of the said coinpany on or before the 31st day of December 1850, to the 
satisfaction of the said Public Works Loan Commissioners, at the expense of the 
said company, to all the lands, hereditaments, and property which they had acquired 
or might thereafter acquire under the powers and provisions of the said recited 
Acts or any of them, or otherwise howsoever; and provided such mortgage should 
contain such other powers, stipulations and provisions, as well in addition to 
as in extension of the covenants thereinbefore mentioned or referred to as the 
said Public Works p>au Commissioners might think fit and direct ; and pro- 
vided that, in addition to such mortgage and such covenants as aforesaid, the 
directors of the said coinpany for the time being, or the major part of them, 
should by their joint and several bond become bound to Her Majesty in the 
penal sum of 200 , 000 /. for the due application of the said sum of 100 , 000 /. to 
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be advanced as aforesaid, and production of evidence in support thereof, in terms 
of the covenante in that behalf hereinbefore mentioned or referred to : And whereas 
there is now due and owing upon the said recited security to the trustees of the 
Royal Canal Compaiijuhe principal sum of 135,860?. 15s. 8 and no more, and 
the current half-year’s interest in respect thereof, all previous interest having 
been paid, as they, the said Midland Great Western Railway of Ireland Company 
do hereby testify and declare : And whereas the whole of the said principal sum 
of 100 , 000 ?. secured by the hereinbefore-recited indenture of mortgage is now 
due or owing under or by virtue of the same indenture, but interest for the same 
after the rate aforesaid has been duly paid on or about the day therein appointed 
for payment of the same : And whereas the said company having occasion for the 
further sum of 100,000?. further part of the said sum of 500,000/. authorised by 
the said recited Act of the 12 tli and I 3 th years of Her present Majesty to be 
advanced to the said company, with such consent of the Commissioners of Her 
Majesty’s Treasury as aforesaid, have requested the said Public Works Loan 
Commissioners to advance the same, which they have resolved to do upon the 
eaid railway company complying with the terras of the said lastly-recited Trea- 
sury warrant in manner hereinafter mentioned or contained, and entering into 
such further or other covenants, provisoes, agreements, or stipulations £i are 
hereinafter on their part contained : And whereas the said Public Works Loan 
Commissioners have, previously to the execution of these presents, caused to be 
delivered by their secretary, the said John Strettell Brickwood, to the said Mid- 
land Great Western Railway of Ireland Company a certificate, by means whereof 
the said company will be entitled to receive from the Commissioners for the 
Reduction of the National Debt the sum of 100 , 000 ?., part of the monies directed 
to be issued under the hereinbefore in part recited Act of Parliament of the 12 th 
and 13th years of Her said present Majesty, and being the second instalment of 
the said loan of 600,000/. so authorised to be advanced by the said Public Works 
Loan Commissioners to the said company with such consent as aforesaid, as the 
said company do hereby acknowledge : And whereas, in pursuance of tlie said 
recited resolution, by a bond or obligation in writing also bearing or intended to 
bear even date with these presents, aud under the liands and seals of John Ennis, 
George Augustus Boyd, Joseph Boyce, Joseph Cowper, John Gaynor, and James 
Digges Lalouche, Esquires, Sir Percy Nugent, Bart., m.p., Sir Timothy O’Brien, 
Bart., M.P., and James Perry, Thomas Richardson, James Stirling, aud Joshua 
Watson, Esquires, being the major part of the directors for the time being of the 
said company ; after reciting as ov to the effect aforesaid, and that they, the there 
above-bounden John Ennis, George Augustus Boyd, Joseph Boyce, Joseph Cow- 
per, John Gaynor, James Digges La Touche, Sir Percy Nugent, Sir Timothy 
O’Brien, James Perry, Thomas Richardson, James Stirling, and Joshua Watson, 
had consented and agreed to execute the there above-written bond, not in their 
capacity of directors, but so as to render themselves jointly and severally per- 
sonally liable for, or charged with, the payment of any demand which might law- 
fully be made thereunder in case of non-observance, non-performance, or other 
breach of the condition of the said bond, notwithstanding such demand might 
exceed the extent of their or his respective share in the capital of the company 
not paid up at the time of such demand, and so also as to render themselves 
jointly and severally personally liable to be sued or prosecuted, and to render their, 
and each and every or any of their bodies, goods or lands liable to execution of any 
legal process in case of non-observance, non-performance, or other breach of the 
condition of the said bond, anything in the thereinbefore and hereinbefore-recited 
Acts ot Parliament, or any of them, to the contrary in anywise notwithstanding, 
they, the said John Ennis, George Augustus Boyd, Joseph Boyce, Joseph Cow- 
per, John Gaynor, James Digges La Touche, Sir Percy Nugent, Sir Timothy 
O’Brien, James Perry, Thomas Richardson, James Stirling, and Joshua W”atson, 
and every of them, and every or auy 11, 10, 9, 8 , 7, 6 , 5, 4, 3, and 2 of them, 
and the heirs, executors, and administrators of them and of every of them, and 
of every or any ii, lo, 9, 8 , 7, 6 , 5, 4, 3, and 2 of them, have jointly and seve- 
rally become bound to Her said Majesty, Her heirs and successors, in the penal 
sum of 200 , 000 ?., with a condition thereunder written for making void the same 
bond if the said Midland Great Western Railway of Ireland Company should 
well, truly, and faithfully lay out and expend the whole of the said sum of 
100 , 000 ?. so lent and advanced to them by the said Public Works Loan Com- 
missioners, the repayment whereof is intended to be secured by these nvesents 
166 . 13 solely 
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solely and exclusively foT, in, or about tlie purchase of land necessary for 
the purposes of the portion of the said railway between Athlone and Galway, 
and the construction and completion of the same railway, with the neces- 
sary stations and works, and the engines, carriages and plant necessary or requi- 
site for the same, and the expenses incidental thereto incurred or to be incuri'ed 
subsequently to the 28th day of July 1849 ; and also if the said company should 
from time to time, and particularly when thereunto required by the said John 
Strettell Brickuood, as such secretary as aforesaid, or other the secretarv for the 
time being of the said Public Works Loan Commissioners, and in any event 
within six calendar months from the date of the there above-written bond, produce 
evidence to the satisfaction of the said Public Works Loan Commissioners of the 
due expenditure and application of the said sum of 100 , 000 /. for the purposes and 
in manner afoi'esaid: Now this indenture witnesseth that, in pursuance of the said 
recited agreement in this behalf, and in consideration of the said Public Works 
Loan Commissioners having so advanced, or caused to be delivered by their 
secretary, the said John Strettell Brickwood, to the said Midland Great Western 
Railway of Ireland Company the said last-mentioned certificate, by means whereof 
the said railway company will be entitled to receive the said sum of 100,000/. as 
aforesaid, the receipt of which certificate they the said railway company do 
hereby acknowledge ; they the said Midland Great Western Railway of Ireland 
Company, in pursuance of the said Acts hereinbefore r’ecited, mentioned, or 
referred to, or some or one of tliem, and of the said last-mentioned Treasury War- 
rant, and of every other power enabling them in tliis behalf, have granted, con- 
veyed, assigned, and assured, and by these presents do grant, convey, assign, and 
assure unto the said John Strettell Brickwood, as such secretaiy as aforesaid, his 
heirs, executors, administi*ators, successoi-sand assigns respectively, all and every 
the railways and undertakings authorised to be constructed by the said recited 
Acts relating to the said company, and the works, lands, property, chattels and 
effects of the said company connected therewith, and all future calls on share- 
holders in the said company ; and also the Royal Canal, lands, tenements, and 
hereditaments, and all oiher the property, chattels, and effects comprised in, and 
conveyed and assigned by the said canal company to the said railway company in 
and by the said first-recited indenture of the 24th day of October 1*845, and all 
other lands, hereditaments, property, chattels, and effects in connexion with the 
said canal and railways, or intended railways, or any of them now belonging or 
which may hereafter belong to the said railway company, and all rates, tolls, 
profits, and receipts accruing and hereafter to accrue to or for the use of the said 
railway company, and as well in respect of the railways aud undertakings autbo- 
' rised to be made by the said recited Acts, or any of them, as of the said canal, 
and all other works and property whatsoever of or to which the said railway 
company now is or hereafter may be seised, possessed, or entitled in any manner 
howsoever, together with all and singular the rights, members, privileges, appnr-- 
tenances, and appendages thereto respectively belonging or in anywise apper- 
taining ; and all the estate, right, title, and interest, property, claim, and demand 
whatsoever of the said railway company, of, in, and to the same, and every part 
thereof, together with all deeds, evidences and writings, and abstracts of title, 
and other documents, and attested or other copies of deeds, evidences, and writings 
relating to or in anywise concerning the said railways and undertakings, canal, 
ands, hereditaments, property, and premises hereby granted, conveyed, assigned, 
aud assured, or intended so to be, which now are, or at any time durino- the con- 
tinuance of the security intended to be hereby made shall or may be in the cus- 
tody or power of the said railway company, and the full benefit and advantage of 
all covenants aud agreements entered into or to be entei-ed into by any party or 
parties with the said railway company for the production of deeds, evidences, and 
muniments of title relating to the said hereditaments and premises, or any part 
thereof; to have, hold, receive, and take the said railways and undertakings, 
future calls, canal, works, lands, property, chattels and effects, rates, tolls, profits 
aud receipts, and all and sing-ular other die hereditaments aud premises hereinbe- 
fore gi-anted, conveyed, assigned, or assured or expressed, or intended so to be, and 
even' part and parcel of the same, unto and by the said John Strettell Brickwood, as 
such secretaiy as aforesaid’, his heirs, executors, administrators, successors and 
assigns respectively, according to the nature and quality of the sanie premises 
respectively, with priority over all dividends, interest or other monies payable, 
or which may become payable to shareholders in the said railway company, and 

over 
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over all mortgages, bonds, charges, and securities whatsoever wliicli have been or 5 , 

shall be hereafter created or given by tlie said railway company, except the Securities for 
monies and interest due and to become due on the hereinbefore-recited security 
of the 24tli day of October 1845 given to the said trustees of the Royal Canal 
Company, and subject to the said security so far as regards the canal, railway, 
lands, hereditaments, and premises therein comprised, but no further or other- 
wise, and also subject to the said security already made for the said first advance 
of 100,000 1. and interest, and to the proviso for redemption liereinafter contained ; 
that is to say, provided always, and it is hereby agreed and declared, that if the 
said Midland (jreat Western Railway of Ireland Company, their successors or 
assigns, do and shall well and truly pay or cause to be paid unto the cashiers of 
the Bank of England at their office, for the use of Her Majesty, Her heirs and 
successors, as well the said principal sum of 100,000/. and interest secured by 
the hereinbefore-recited indenture, by the instalments, at the times and in the 
manner therein particularly mentioned or appointed for the payment of the same 
respectively, as also interest at the rate of 3 1. 10 per cent, per annum on the 
said further principal sum of 100,000 L, to be computed from the day mentioned 
for such purpose at tiie foot of the lastly hereinbefore-mentioned certificate (being 
the time of advancing the said last-mentioned principal sum of 100 , 000 /.), bv 
•equal half-yearly payments, on the 5th day of March and the 6th day of Septem- 
ber in every year, the first of such half-yearly payments to be made on the 6th 
day of March next ; and if the said company do and shall well and truly pay, or 
cause to be paid unto the said cashiers at the Rank of England, for the use of 
Her said Majesty, Her heirs and successors, the said further principal sum of 
100,000 being the second instalment of the said loan, on the 6th day of March 
which will be in tfje year 1861 , and do and shall make such several payments 
without any deduction or abatement whatsoever, then and in such case, at any 
time or times after such payments shall have been so made, or on any other 
acceptance of the said principal and interest monies by or under the order or 
direction of the said Public Works Loan Commissioners, he, the said John 
Stretteli Brickwood, or other the secretary for the time being of the said Public 
Works Loan Commissioners, under their order and direction, shall and will, at tlie 
request, costs, and charges of the said Midland Great Western Railway of Ireland 
Company, reconvey, reassign, and reassure the said railways and undertakings, 
canal, works, lauds, property, chattels, and effects, and all rates, tolls, profits, 
and receipts, and all and singular other the premises hereby conveyed, assigned, 
and assured or ex 2 n*essed, or intended so to be, with the appurtenances, unto the 
said railway company or their assigns, free from all incumbrances in the mean- 
time made, done, or committed by the said John Stretteli Brickwood, or other 
the secretary for the time being of the said Commissioners ; and the said Mid- 
land Great Western Railway of Ireland Company do hereby for themselves and 
their successors covenant, promise, and agree with and to the said John Stretteli 
Brickwood, as such secretary as aforesaid, his executors, administrators, succes- 
sors, and assigns, and other the secretary for the time being of the said Public 
Works Loan Commissioners, in manner following ; that is to say, that they, the 
said railway company and their successors, shall and will well and truly pay or 
cause to be paid unto the said cashiers of the Bank of England at their office, for 
the use of Her said Majesty, Her heirs or successors, the said j>i*iueipal sum of 
100,000 /. of lawful money of Great Britain intended to be hereby secured, with 
interest for the same after the rate and to be computed as aforesaid, without any 
deduction or abatement whatsoever, at the times and in the manner in the pro- 
viso or agreement for redemption hereinbefore contained and appointed for 
payment thereof respectively, and according to the true intent and meaning of 
, these presents ; provided always, and it is hereby agreed and declaimed between 
and by the said parties to these presents, and particularly by and on the part of 
the said John Stretteli Brickwood, as such secretary as aforesaid, that if the said 
company shall well and truly observe and perform the several covenants herein- 
after contained and on their part to be performed, and if interest after the rate 
aforesaid shall be duly paid half-yearly on the days hereinbefore appointed for 
payment of the same, then no part of the principal sum of 100,000 L secured by 
these presents, and being the second instalment of the said loan, shall be required 
to be repaid for 10 years from the date of these presents, and that after the 
expiration of 10 years from the date of these presents, and during such time as 
the principal and interest monies shall be punctually paid half-yearly as herein- 
166 . 14 after 
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,,S- after mentioned, the said last-mentioned principal sum of 100,000/. shall be 

Loans!*^* repaid with interest in manner following ; that is to say, there shall be paid half- 

yearly on the days hereinbefore appointed, as from the expiration of the said 1 0 
years, the sum of 2 l 10 s. per cent, on the sum of 100,000 and a sufficient 
part of such half-yearly payments shall be first applied in discharge of the 
interest from time to time accruing due on that part of the principal sum which 
shall from time to time be unpaid, and the residue of such half-yearly payments 
shall be applied in discharge of the principal money secured until the whole 
thereof with interest thereon shall be paid off; and the said Midland Great 
Western Railway of Ireland Company do hereby for themselves and their 
successors, further covenant, promise, and agree with and to the said John 
Strettell Brickwood, as such secretary as aforesaid, his heirs, executors, adminis- 
trators, successors, and assigns, and other the secretary for the time being of the 
said Public Works Loan Commissioners, in manner following; that is to say, that 
they, the said railway company, shall and will well, truly and feithfully lay out 
and expend the whole of the said sum of 100,000 I, the repajnnent whereof is 
intended to be hereby secured as aforesaid solely and exclusively for, in, or about 
the purchase of land necessary for the purposes of the said railway between 
Athlone and G^way, and the construction and completion of the same railway, 
with the necessary stations and works, and the expenses incidental thereto 
incurred or to be incun’ed subsequently to the 38th day of July 1849, and so as 
to open the same for the use of the public, with all requisite engines, carriages 
and plant, on or before the 31st day of December 1851 ; and also shall and will, 
within the space of six calendar mouths to be computed from the day of the date 
of these Resents, raise in addition to the suui of 100,000 I advanced to them by 
the said riibhc Works Loan Commissioners, and the repayment whereof is in- 
tended to_ be hereby secured, the sum of 60,000 /., or such a sum as with the 
monies mised by the said company subsequently to the 28th day of July 1849 , 
and expended for the purposes hereinafter mentioned, wiU amount to the sum of 

120.000 /. ; and shall aud will well, truly, and faithfully lay out and expend tlie 
whole of the monies so to be raised as aforesaid solely and exclusively for, in, and 
about the purcliase of land necessary for the purposes of the portion of the 
railway between Mullingar and Athlone, and the construction and completion of 
the said portion of the said railway between the same places, with the necessary 
stations and works, so as to open the same for the use of the public, with dl 
requisite engines, carriages, and plant, on or before the 31st day of December 
1851 ; and also shall and will, from time to time, and particularly when there- 
unto required by the said John Strettell Brickwood, as such secretary as aforesaid, 
or other the secretary for the time being of the said Public Works Loan Com- 
missioners, and in any event within six calendar months from the date of these 
presents, produce evidence to the satisfaction of the said Public Works Loan 
Commissioners of the due expenditure and application of the said sum of 

100.000 L, the repayment whereof is intended to be hereby secured, and of the 
monies so^ to be raised as aforesaid for the purposes and in manner aforesaid; 
and also tnat they the said company shall complete the whole of the said railway 
between Mullingar and Galway, and open the same for the use of the public on 
or before the 3lst day of December 1851 ; and further, that in case the said 
railway between Mullingar and Galway shall not be completed by the said 
railway company, and opened for the use of the public on or before the said 
31st day of December 1851, and any money shall have been advanced to the 
said railway company upon the security of these presents which shall then be 
unpaid, then and thereupon it shall be lawful for the said Public Works Loan 
Commi^ioners, with tlie consent of the Commissioners of Her Majesty’s Treasury 
at any time after the said 31st day of December 1851, and notwithstanding any 
subsequent receipt of interest or principal monies, to enter upon and take posses- 
sion of the entire line of railway belonging to the said company between Athlone 

Galway, or so much thereof as shall be completed, and all lands and here- 
ditaments acquired or agreed to be acquired by the said railway company for the 
purposes or the said line, and any stations or buildings belonging to or intended 
to_be appropriated to the said line, and thenceforth to hold the same freed and 
discharged from all claim and demand whatsoever, both at law and in equity, of 
the said railway company, and then and in such case they, the said railway com- 
pany, shall and will by such deeds, convej'ances, assignments, and assurances, and 
m such manner and form as the said Public Works Loan Commissioners shall 

require 
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require or direct, grant, release, assign, convey, and assure the same to the said 5. 

Public Works Loan Commissioners, or their secretary for the time being, or as the Securities for 
said Public Works Loan Commissioners shall direct, freed and discharged from 
all claim and demand whatsoever, both at law and in equity, of the said railway 
company, and then and in such case, or at the option of the said Public Works 
Loan Commissioners, without any such grant, conveyance, assignment, or assur- 
ance by or from the said railway company, they the said Public Works Loan 
Coramisoiouers, with such consent of the Commissioners of Her Majesty’s 
Treasury as aforesaid, may transfer the said line, property and effects to any 
company or partnership, or party, subject nevertheless to the payment by such 
transferee of the monies due to the said Public Works Loan Commissioners, and 
interest in all respects as is by the lastly-recited indenture of mortgage, and by 
these presents respectively, or shall or maybe hereafter otherwise provided with 
respect to the payment thereof by the said railway company; and thereupon 
such transferee shall be entitled to have the said line, propertv and effects for 
his own use, freed and discharged from all claims and demands whatsoever of 
the said railway company, and as regards the said line from Athlone to Galway, 
and the property therein, such transferee shall have all and every the rights, 
powers, and privileges by the said Act of the 12 th and 13th years of tlie reign 
of Her present Majesty and any of the said recited Acts given to or vested in 
the said railway company, and in all respects as if the same were herein repeated 
and agreed to be conferred on or given to such transferee, to the end and intent 
tliat sucli transferee may complete the said line, and acquire lands and heredita- 
ments for that purpose, and work the same, and receive and take tolls in respect 
thereof in all respects as the said railway company is by the said Act of tlie 
12th and^lSth years of the reign of Her present Majesty, or any of the said 
Acts herein recited, authorised to do, and may in respect of such railway from 
Athlone to Galway stand in the place of the said railway company, and so that 
all the powers and provisions in the said Act o£ the 12th and 13 th years of the 
reign of Her present Majesty, or any of the said herein-recited Acts contained 
with respect to the securities to be given as therein mentioned, and the powers 
and provisions applicable to the said railway company, shall apply to such 
transferee, aud so that the said several baronies and half baronies and county of 
the town of Galway shall or may in all respects be liable to contribute and pay 
to such transferee the monies they would (but for such transfer) be liable to i>ay 
to the said railway company, and that th.e same shall or may be raised aud paid 
accordingly, as by the said Act of the 12 th and 13th years of the reign of Her 
pvpent Majesty is directed, in all respects as if the same were payable to the said 
railway company : And it is hereby agreed and declared between and by the 
said parties to these presents, and particularly by and on the part of the said 
railway company, that any such ti'ansfer may be made on such terms and con- 
ditions as the said Public Works Loan Commissioners, with such consent as 
aforesaid, may think fit, and that on any such transfer the said transferee shall in 
all respects stand in the place of the said railw'ay company as regards the 
liability on the securities to the said Public Works Loan Commissioners, and as 
if the same had been made to the said Public Works Loan Commissioners by 
such transferee instead of by the said railway company, except so far as the 
same may be altered by reason of any special terms and provisions made on such 
transfer ; and also that they the said railway company shall and will, from time to 
time, and particularly on the request of the said Public Works Loan Commis- 
sioners, or of their secretary for the time being, deliver unto the said secretary 
accounts of the annual and other receipts and expenditiu’e of the said railway 
company in respect of the whole of the line authorised to be made by the said 
recited Acts relating to the said railway company, and also in respect of the 
said canal ; and also shall and will, immediately after the date of these presents, 
at their own costs, furnish to the said Public Works Loan Commissioners, or to 
their solicitors, an abstract or abstracts of the several titles of the said company 
of or to all and singular the lands, tenements, hereditaments, and premises, 
including the said canal and works already purchased, taken, or acquired by the 
^id company; and shall and will, at the like costs, on or before the 31st day of 
December 1850, furnish to the said Public Works Loan Commissioners, or to 
their solicitors, an abstract or abstracts of the several titles of the said company 
of or to the whole of the lands, tenements, hereditaments, and premises which 
shall then have been purchased, taken, or acquired bv the said company, or 
^66. K ' which 
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which shall be requisite or necessary for the purposes of the said railways and 
undertakings, and the works and buildings connected therewith, and such other 
evidence of title to the same premises as the said Commissioners may require, 
and by such abstract or abstracts respectively deduce to the said railway com- 
pany a good and marketable title to all and singular tiie same seveml lands, 
tenements, hereditaments, and premises to the satisfaction of the said Public 
Works Loan (Commissioners, or deduce such a title thereto as may, under the 
circumstances of each case, be satisfactory to the said Public Works Loan Com- 
missioners, or their counsel, free from all incumbrances (except as appears by 
these presents); and shall and will on demand pay to the said Public Works 
Loan Commissioners all such costs, charges, and expenses as they shall expend 
or be put unto in or about the investigation of such titles, or in anywise how- 
soever relating thereto ; and also that the said railway company shall and will 
from time to time, and particularly on the request of the said Public Works 
Loan Commissioners, or of their secretary for the time being, deliver unto the 
said secretary all deeds, evidences, writings, abstracts of title, and other docu- 
ments (except the title-deeds of .the canal company) relatiug to the said lands, 
tenements, hereditaments, or property purchased, or which shall hereafter during 
the continuance of tiie security intended to be hereby made, be purchased by 
the said railway company, or on their behalf, for or in relation to the site of 
the said railways and works, or on any other account, and shall and will deliver 
the said title-deeds relating to the said canal when and as soon as the said railway 
company shall be entitled to the possession of the same ; and the said Midland 
Great Western Railway cjf Ireland Company do hereby for themselves and their 
successors further covenant, promise, and agree with and to the said John Strettell 
Brickwood, as such secretary as aforesaid, his executors, administrators, suc- 
cessors and assigns, that in case the residue of the hereinbefore-mentioned sum 
of 17,538/. 9^. Government 3/. 65. per cent, stock, or any part thereof, shall 
at any time be applied by the said Board of Control in the execution of such 
works as the said Board of Control shall or may consider necessary for the due 
maintenance and preservation of the said canal, or in case such residue shall 
be insufficient for any such repairs as aforesaid, then and in such case they the 
said Midland Great Western Railway of Ireland Company, or their successors, 
shall, and within the period of one month after the said railway company shall 
be required in' writing so to do, replace the amount which shall have been ex- 
pended out of the said Government 3/. 5 s. per cent, stock, and fully repay the 
amount which shall hpe been so expended by the said Board of Control : pro- 
vided always, and it is hereby expressly provided, agreed, and declared, that if 
at any time or times hereafter detault shall be made in payment of the said 
principal and interest monies hereby respectively secured, or any part or parts 
thereof respectively, at the^ day or time or days or times on which the same 
respectively ought to be paid, according to the true intent and meaning of the 
presents, or in case default shall be made in any of the covenants hereinbefore 
contained on the part of the said company, then and so often as the same shall 
happen, these presents (which comprise future calls on the shareholders of the 
said company) shall, from and after notice in writing to tlrat effect shall be 
served on the said railway company by or on the part of the said Public Works 
Loan Commissioners, or the said John Strettell Brickwood, or other the secre- 
tary for the time being of the said Commissioners, preclude the company from 
receiving and applying to the purposes of the said railway company any calls 
to be made by the said company : provided always, and it is hereby lastly agreed 
and declared between and by the said parties hereto, that these presents, which 
are prepared in the form directed by the said Public Works Loan Commis- 
sioners, shall be taken in all respects to be a mortgage, charge or security taken 
in pursuance and execution of the said Acts of Parliament hereinbefore recited, 
mentioned, or referred fo, and that the said John Strettell Brickwood, as such 
secretary as aforesaid, his heirs, executors, administrators, successors, and assigns, 
and the rubhe Works Loan Commissioners acting under or by virtue of the 
said recited Act of the I2th and 13th years of the reign of Her present Majesty, 
n°i relating to loans for public works, or any or either of them, 

shall by^ virtue of these presents and in respect of the principal and interest 
rnonies intended to be hereby secured, have all and every the powers and autho- 
rities, rights, privileges, and priorities by allthe said several Acts hereinbefore 
mentioned or refeiTed to, or any or either of them, given for the securing and 

recovering 
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recovering the monies to be lent in pursuance of the same Acts respectively, or 5 . 

any or either of them, in all respects as if such powers, authorities, rights, pr'i- Securities for 
vileg-es, and priorities, and every of them, had been herein expressly repeated 
and set forth, given, or created. 

In witness whereof the said Company have caused their common seal to 
be hereunto affixed, the day and year first above written. 



5 September 1850. — Bond for due Application of 2 d Advance. 

Know all men by these presents. That we, John Ennis, of Merrion-square, 
Dublin, in that part of the United Kingdom of Great Britain and Ireland, 
called Ireland, Esquire ; Joseph Boyce, of Mount-street, Dublin aforesaid, 
Esquire; Joseph Cowper, of Leeson-sti'eet, Dublin aforesaid, Esquire; John 
Gaynor, of Kingstown, in the county of Dublin aforesaid, Esquire; James 
Digges La Touche, of Dominick-street, Dublin aforesaid, Esquire ; Sir Percy 
Nugent, of Donore, near Mullingar, in the county of Westmeath, in Ii-eland 
aforesaid, Baronet, m.p. ; Sir Timothy O’Brien, of Merrion-square, Dublin 
aforesaid, Baronet, m. p. ; James Perry of Blackrock, Dublin aforesaid, Esquire ; 
Thomas Richardson, of Montpelier-hill, Dublin, Esquire; James Stirling, 
of Fitzwilliam-place, Dublin aforesaid, Esquire ; and Joshua Watson, of Ratli- 
farnham, in the county of Dublin aforesaid, Esquire, are held and firmly bound 
to our Sovereign Lady Victoria, by the Grace of God of the United Kingdom 
of Great Britain and Ireland Queen, Defender of the Faith, in the sum of 
200,000 Z. of lawful money of Gx’eat Britain, to be paid to our said Sovereign Lady 
the Queen, or to Her certain attorney, heirs, or successors; for which payment to 
be well and faithfully made we bind ourselves and every of us, and every 
or any 11, 10, 9, 8 , 7, 6 , 6 , 4, 3, and 2 of us, and the heirs, executors, and 
administrators of us and of every of us, and of every or any 11, 10, 9, 8 , 7, 6 , 
6 , 4 , 3, and 2 of us, jointly and sevei'ally, firmly by these presents. Sealed with 
^ur seals this 5th day of September, in the year of our Lord 1860. 



Whereas, by an Act of Parliament made and passed in the eighth year of 
the reign of Her present Majesty Queen Victoria, intituled “ An Act,” &c. [here 
follow recitals of the Acts, See. similar, or to the effect of the recitals contained 
in the before-stated mortgage of even date] : And whereas the whole of the 
said principal sum of 100,000 L secured by the hereinbefore-recited indenture of 
mortgage is now due or owing, under or by virtue of the same indenture, but 
interest for the same after the rate aforesaid has been duly paid on or about the 
day therein appointed for payment of the same : And whereas the said company 
having occasion for the further sum of 100 , 000 /., farther part of the said sum 
of 500,000/. authorised by the said recited Act of the 12 th and 13th years of 
Her present Majesty to be advanced to the said company, with such consent of 
the Commissioners of Her Majesty’s Treasury as aforesaid, have requested the 
said Public W'^orks Loan Commissioners to advance the same, which they have 
resolved to do upon the said railway company complying with the terms of the 
said lastly-recited Treasuiy Warrant in manner hereinafter mentioned, and 
entering into such covenants, provisoes, agreements or stipixlations as are con- 
tained on their part in the hereinafter in part recited indenture of mortgage : 
And whereas the said Public Works Loan Commissioners have, previously to 
the execution of the above-written bond, caused to be delivered by the said 
John Strettell Brickwood, as such secretary as aforesaid, to the said Midland 
Great Western Railway of Ireland Company, a certificate by means whereof the 
said company will be entitled to receive from the Commissioners for the Reduc- 
tion of the National Debt the sum of 100 , 000 /., part of the monies directed to 
be issued under the hereinbefore in part recited Act of Parliament of tJie I 2 th 
and 13th years of Her said present Majesty, and being the second instalment of the 
said loan of 500,000/. so authorised to be advanced by the said Public Works 
Loan Commissioners to the said company with such consent as aforesaid, and in 
consideration thereof, by an indenture bearing or intended to bear even date 
with, but executed previously to the execution of the above-written bond, and 
166 . K 2 made 
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made or expressed to be made between the said company of the one part, and tlje 
smd John Strettell Brickwood, therein described as secretary of the Commis- 
sioners for carrying into execution the said recited Act of Parliament of the 
57th year of the reign of his late Majesty King George the Third, and the Acts 
subsequently passed for amending, continuing, or extending the same or 
authorising the further issue of Exchequer bills, or the advance of monies for 
the like purposes, of the other part, they the said Midland Great Western 
Railway of Ireland Company, in pursuance of the said Acts hereinbefore recited 
mentioned, or referred to, or some or one of them, and of the said last-men- 
tioned Treasury Warrant, and of every other power enabling them in that behalf 
hare granted, conveyed, assigned, and assured unto the said John Strettell 
Brickwood, as such secretary as aforesaid, his heirs, executors, administrators 
successors, and assigns respectively, all and every the railways and undertakings 
authorised to be constructed by the said recited Acts relating to the said com- 
pany, and the works, lands, property, chattels and effects of the said company 
connected therewith, and all future calls on shareholders in the said company 
and also the Royal Canal, lands, tenements, and hereditaments, and all other the 
property, chattels, and effects comprised in and conveyed and assic^ned by the 
said canal company to the said railway company in and by the said first-recited 
indenture of the 24th day of October 1845, and all other lands, hereditaments 
property, chattels, and effects in connexion with the said canal and railways or 
mtended railways, or any of them then belonging or which might thereafter 
belong to the said railway company, and all rates, tolls, profits, and receipts 
accrumg and thereafter to accrue to or for the use of the said railway company 
and as well in respect of the railw'ays and undertaking’s authorised to be made 
by said recited Acts, or any of them, as of the said canal and all other 

works and property whatsoever of or to which the said railway company then 
was or thereafter might be seised, possessed, or entitled in any maimer how- 
soever, together with all and singular the rights, members, privileges, appur- 
teuances, and appendages thereto respectively belonging or in anywise apper- 
tammg ; to hold, receive, and take the said railways and undertakings future 
calls, canal, works, lands, property', chattels and effects, rates, tolls, profits, and 
receipts, and all and singular other the hereditaments and premises thereinbefore 

intended so to be, unto and by the 
said John Strettell Bnckwood, as such secretary as aforesaid, his heirs, executor* 
administrators, successors, and assigns respectively, according to the nature and 
premises respectively, with such priority as therein is men- 
tioned, and subject as therein is mentioned, and also subject to the proviso for 
ledemption thereinafter contained, on payment by the said Midlmid Great 
estern Rai way of Company, their successors or assigns, unto the 

Cashmrs ol the Bank of England, at their office, for the use of Her Majesty 
Her heirs and successors, of as well the said principal sum of 100 , 000 / and 
- ^ hereinbefore-recited indenture, by the iustalmenfs, at the 
particularly mentioned or appointed for the 
pa meat of the same respectively, as also of interest at the rate of 3/. lOs per 
from ffJ the said further principal sum of 100,000/., to be computed 

for such purpose at the foot of the lastly thereinbefore 
and hereinbefore mentioned certificate (being the time of advancing the said last 
100 , 000 /.), by equal half-yearly payments on the 
1 day of March and the 5th day of September in every year, the first of such 
half-yearly payments to be made on the 5th day of MaU next ^ nav- 
f company unto the said cashiers at the Bank of Eno-land^for 
the use of Her said Majesti’, Her heirs and successors, of the said further oriii 
cipal sim of 100,0001, being the second instalment of the said loan on tlie*^ 5 tli 
day of March 1S51. or on any other acceptance of the said principal and inte- 
rest monies by or under the order or direction of the said Public Works Loan 
“greed and declared between and by the 

of thr‘a “j^n “p “i by and on the part 

ot the -aid John Strettell Brickwood, as such secretary as aforesaid, that if the 
said company should well and truly observe and pertbrm the several cTvelm^ 
t leieinaltei coiitamed, and on their part to be performed, and if interest after 
the rate aforesaid should be duly paid half-yearly on the days thereinbefore 
appointed ior payment of the same, then no part of the princioal *um nf 
100,0001. secured by the indenture now in recital, and being the serand instal- 

ment 
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ment of the said loan, should be required to be repaid for 10 years from the date 5. 

of the indenture now in recital, and that after the expiration of 10 years from the Securities 
date of the indenture now in recital, and during such time as the principal and 
interest monies should be punctually paid half-yearly, as thereinafter mentioned 
.the said principal sum of 100,000/. should be repaid with interest in manner fol’ 
lowing ; that is to say, there should be paid half-yearly, on the days thereinbefore 
appointed, as from tlie expiration of the saidlO years, the sum of 2/. 1 0 s. per cent, on 
.the sum of 100,000/., and a sufficient part of such half-yearly payments should be 
first applied in discharge of the interest from time to time accruing due on that 
part of the principal sum which should from time to time be unpaid, and the 
residue of such half-yearly payments should be applied in discharge of the prin- 
cipal money secured, until the wliole thereof, with interest thereon, should be 
paid off : and in the saici indenture now in recital is contained a covenant on the 
part of the said^ company with the said John Strettell Brickwood, as such secretary 
as aforesaid, his heirs, executoi^, administrators, successors and assigns, and 
other the secretary for the time being of the said Public Works Loan Commis- 
sioners, that the said railway company would well, truly and faithfully lay out 
and expend the whole of the said sum of 100,000 L, the repayment whereof was 
intended to be thereby secured as aforesaid, solely and exclusively for, in or about 
tbe purchase of land necessary for the purposes of the said railway between 
Athlone and Galway, and the construction and completion of the same railway, 

■mth the necessary stations and works, and the expenses incidental thereto incurred 
or to be incurred subsequently to the 28 th day of July 1849 , and so as to open 
the same for the use of the public, with all requisite engines, carriages and plant, 
on or before the 31 st day of December 1851 ; and also would, from time to time, 
and particularly when thereunto required by the said John Strettell Brickwood’ 
as such secretaiy as aforesaid, or other the secretary for the time being of the said 
Public Works Loan Commissioners, and in any event within six calendar months 
from the date of the indenture now in recital, produce evidence to the satisfaction 
of the Public Works Loan Commissioners of the due expenditure and application 
of the said sum of 100,000 /, for the purposes and in manner aforesaid ; And 
whereas the above bounden John Ennis, Joseph Boyce, Jos^h Cowper, John 
Gayiior, James Digges La Touche, Sir Percy Nugent, Sir Timothy O’Brien, 

Jarnes Perry, Thomas Richardson, James Stirling and Joshua Watson, being the 
major part of the directors for the time being of the said company, have in pur- 
suance of the said agreement, and in consideration of the premises, executed the 
above-written bond or obligation, subject to the condition hereunder written for 
making the same void, and consented and agreed to execute the same not in 
their capacity of directors, but so as to vender themselves jointly and severally 
personally liable for or charged with the payment of any demand which might 
lawfully be made thereunder, in case of non-observance, non-performance or 
other breach of the condition of the above-written bond, notwithstanding such 
demand might exceed the extent of their or his respective share in the capital 
of the company not paid up at the time of such demand, and so also as to 
render themselves jointly and severally personally liable at law and in equity 
to be sued or prosecuted, and to render their, and each and every or any of 
their bodies, goods or lands, liable to execution of any legal process in case of 
aon-observance, non-performance or other breach of the condition of the ubove- 
written bond, anything in the hereinbefore recited Acts of Parliament, or any of 
them, to the contrary in anywise notwithstanding : Now, the condition of the 
above-written bond or obligation is such, that if the said Midland Great Western 
Railway of Ireland Company shall and do, well, truly and faithfully lay out and 
expend the whole of the said sum of 100,000 1 . so lent and advanced to them 
by the said Public Works Loan Commissioners upon the security of tlie said 
indenture of mortgage, bearing or intended to bear even date with the above- 
written bond, solely and exclusively for, in or about the purchase of land 
necessary for the purposes of the portion of the said railway between Athlone and 
Galway, and the coustruction and completion of tbe same railway, with the 
necessary stations and works, and the engines, carnages and plant necessary or ’ 
requisite for the same, and the expenses incidental thereto, incurred or to be 
incurred subsequently to the 28 th day of July 1849 ; and also, if the said com- 
pany do and shall from time to time, and particularly when thereunto required 
by the said John Strettell Brickwood, as such secretary as aforesaid, or other the 
secretaiy for the time being of the said Public Works Loan Comioissioners, and 
166. K 3 in 



Printed image digitised by the University of Southampton Library Digitisation Unit 




.5- 

Securities for 
Xoans. 



78 PAPERS RELATING TO LOANS TO THE MIDLAND 

in any event "within six calendar months from the date of the above-written bond, 
prod"uce evidence to the satisfaction of the said Public Works Loan Commis- 
sioners of the due expencUtui’e and application of the said last-mentioned sum 
of 100,000 Z. for the purposes and in manner aforesaid, then and in such case 
the above-written bond shall be void and of no effect, otherwise the same shall 
be and remain in full force and virtue. 



20 February 1861 . — Mortgage for £. 100 , 000 , (3d Advance). 

This Indenture, made the 20th day of February, in the year of our Lord 1851, 
between the Midland Great Western Railway of Ireland Company of the one 
part, and John Strettell Brickwood of the South Sea House, in the City of London, 
Esquire, secretary of the Commissioners for canning into execution an Act of 
Parliament made and passed in the 57th year of the reign of bis late Majesty 
King George the Third, intituled “An Act to authorise the Issue of Exchequer Bilk 
and the Advance of Money out of the Consolidated Fund to a limited amount for the 
carrying on of Public Works and Fisheries in the United Kingdom, and employ- 
ment of the Poor in Great Britain in manner therein mentioned j” and the Acts 
subsequently passed for amending, continuing, or extending the same, or autho- 
rising the further issues of Exchequer Bills, or the advance of money for the 
like purposes, and which said Commissioner are commonly called The Public 
Works Loan Commissioners, of the other part: Whereas, by an Act of Parlia- 
ment made and passed in the eighth year of the reign of Her present Majesty 
Queen Victoiia, intituled “An Act,” &c. [here follow recitals of the Acts, fee. 
similar or to the effect of the recitals contained in the before-stated mortgage of 
5th day of September 1850, and a recital of the same indenture]; And whereas 
the said Midland Great Western Railway of Ireland Company have raised the 
said last-mentioned sum of 60,0004, and have produced evidence to the satisfaction 
of the said Public Works Loan Commissionerers of the expenditure and applica- 
tion of the said last-mentioned sum of 60,000 4, and of the said last-mentioned 
sum of 100,000 or of such other sum or sums of money as aforesaid: And 
wiiereas, by a wan-ant in writing, under the hands of two of the Commissioners 
of Her Majesty’s Treasury, and bearing date on or about the 14tli day of February 
1861, the Commissioners of Her Majesty’s Treasury have authorised and re- 
quired the said Public Wor*ks Loan Commissioners to advance and lend to the 
said railway company the further sum of 100 , 000 /. for the purpose of being 
applied in and towards the foimation of the said railway from Athlone to Gal- 
way upon having the re-payment of the same sum of 100,000/., with interest 
for the same after the rate of 3 /. 10 s. per cent, per annum, secured by a mort- 
gage of all the property and effects of the said railway company which, by the 
thereinbefore and hereinbefoi’e recited Acts relating to the said company, or any 
ol the .^cts relating to advances by the said Public Works Loan Commissioners, 
or otherwise, the said company were authorised to mortgage, including calls 
payable by the shareholders of the said company, and such sum and interest to 
be paid by the instalments and in manner in and by the said Act of the 12th 
aud 13th years of the reign of Her present Majesty provided, and so as such 
mortgage should contain covenants on the part of the said company to the effect or 
for the purposes hereinafter contained, and next hereinafter referred to ; that is to 
say, to apply the said sum of 100,000 /.towards the formation of the said railway 
from Atbloue to Galway, and the expenses incidental thereto incurred or to be 
incurred subsequently to the 28th day of July 1849, to raise by the said company 
a sum of 60,000 1. at the least witliin six calendar months from the date of these 
presents, or such a sum as, "with the monies raised by the said company subse- 
quentlv to the 28 th day of July 1849, would amount to the sum of 180,000 /., and 
to apply the monies so to be raised as aforesaid in or towards the expense of 
purchasing the land and constructing the said railway between Mullingar and 
Athlone, and incidental thereto, to pi'oduce evidence to the satisfaction of the 
said Public Works Loan Commissioners within six calendar months from the 
date of these presents, of the due application of the monies so to be raised as 
aforesaid, and of the said intended advance of 100 , 000 /. for the several and 
respective purp««€S thereinbelbre aud hereinbefore mentioned or referred to, to 
complete the railways between Mullingar and Athlone and between Athlone 
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and Galway, and to open the same vespectively for the use of the public on or 5 . 

before, the 31st day of December 1851, and in the event of the said railway Securities for 
between Mullingar and Galway not being- so completed and opened on or before 
the 31st day of December 1853, to surrender and assign the said entire line of 
Railway between Athlone and Galway, and all property, plant, chattels and 
effects of the said company belong'ing thereto or connected therewith, or used 
for the purposes of the same, or in connexion therewith, freed from all incum- 
brances by the said company (except any debt for the time being due or owing 
to the said Public Works Loan Commissioners), to the said Public Works Loan 



Commissioners or their secretary, in case they shoirid be desirous, with the con- 
sent of the Commissioners of Her Majesty’s Treasury, of entering- on and taking 
possession of the said railway between Athlone and Galway in pursuance of the 
said-recited power in that behalf contained in the said- recited Act of the 12 th 
and 13th years of the reign of Her present Majesty; to deduce the title of the 
said company on or before the 30di day of June 1851 to the satisfaction of the 
said Public Woi’ks Loan Commissioners, at the expense of the said company, to 
all the lands, hereditaments and property which they had acquired or might 
thereafter acquire under the powers and provisions of the said recited Acts or any 
of them, or otherwise howsoever, and provided such mortgage should contain such 
other powers, stipulations and provisions, as well in addition to as in extension 
of the covenants thereinbefore mentioned or referred to, as the said Public Works 



Loan Commissioners might think fit and direct ; and provided that, in addition to 
such mortgage and such covenants as aforesaid, the directors ot the said com- 
pany for the time being, or the major part of them, should, by their joint and 
several bond become bound to Her Majesty in the penal sum of 200,000 1. for 
the due application of the said sum of 100,000 1. to be advanced as aforesaid, 
and prodiictibn of evidence in support thereof in terms of the covenants in that 
behalf hereinbefore mentioned or referred : And whereas there is now due and 



owing upon the said recited seem-ity to the trustees of the Royal Canal Com- 
pany, the principal sum of 136,860 1. IS s. 8 d., and no more, and the cun-ent 
half-yeai-’s interest in respect thereof, all previous interest having been paid, as 
they the said Midland Great Western Railway of Ireland Company do hereby 
testify and declare : And whereas the whole of the said principal sums of 
100 , 000 /., and 3 00 , 000 /. secured by the hereinbefore recited indentures of 
mortgage, is now due or owing under or by virtue of the same iudentui-es, with a 
proportionate part of the current half-year’s interest thereon respectively : And 
whereas the said company having occasion for the farther sum of 100 , 000 /., 
further part of the said sum of 500,000 authorised by the said recited Act of 
the 12 th and 13th years of Her present Majesty to be advanced to the said 
company, with such consent of the Commissioners of Her Majesty’s Treasury as 
aforesaid, have requested the said Public Works Loan Commissioners to advance 
the same, which they have resolved to do upon the said railway company 
complying with the terms of the said lastly-recited Treasury Warrant in manner 
hereinafter mentioned or contained, and entering into such further or other 
covenaiits, pi-ovisoes, agreements or stipulations as are hereinafter on their 
part, contained : And whereas the said Public Works Loan Commissioners have, 
previously to the execution of these presents, caused to be delivered by their 
secretary, the said John Strettell Brickwood, to the said Midland Great Western 
Railway of Ireland Company a certificate, by means whereof the said company 
will be entitled to receive from the Commissioners for the Reduction of the 



National Debt the sum of 100,000 Z., part of the monies directed to be issued 
under the hereinbefore in part recited Act of Parliament of the 12 th and 13th 
years of Her said present Majesty, and being the third instalment of the said loan 
of 500,000 /. so authorised to be advanced by the said Public Works Loan Com- 
missioners to the said company, with such consent as aforesaid, as the s-aid com- 
pany do hereby acknowledge : And whereas, in pursuance of the said recited 
resolution, by a bond or obligation in writing, also bearing or intended to bear 
even date with these presents, and under the hands and seals of John Ennis, 
George Augustus Boyd, Joseph Boyce, Joseph Cowper, John Gaynor, James Digges 
La Touche, James Perry, Thomas Richardson, James Stirling, an^ JoshuaWatson, 
Esquires, being the major part of the directors for the time being of the said 
company, after reciting as or to the effect aforesaid, and that they, the there- 
above bounden John Ennis, George Augustus Boyd, Joseph Boyce, Joseph 
Cowper, John Gaynor, James Digges La Touche, James Perry, Thomas Richard- 
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sou, James Stirling, and Joshua Watson, had consented and agreed to execute 
the thereabove-written bond not in their capacity of directors, but so as to render 
themselves jointly and severally personally liable for or charged with the pay- 
ment of any demand which might lawfully be made thereunder in case of non- 
observance, non-performance, or other breach of the condition of the said bond, 
notwithstanding such demand might exceed the extent of their or his respective 
share in the capital of the company not paid up at the time of such demand, 
and so also as to render themselves jointly and severally personally liable to be 
sued or prosecuted, anc! to render their and each and every or any of their 
bodies, goods, or lands liable to execution of any legal process in case of non- 
observance, non-performance, or other breach of the condition of the said bond, 
anything in the thereinbefore and hereinbefore recited Acts of Parliament, or 
any them, to the contrary in anywise notwithstanding ; they, the said John 
Ennis, George Augustus Boyd, Joseph Boyce, Joseph Cowper, John Gaynor, 
James Digges La Touche, James Perry, Thomas Richardson, James Stirling, and 
Joshua Watson, and every of them, and every or any 9, 8, 7, 6, 5, 4, 3 and 2 
of them, and the heirs, executors, and administrators of them, and of every 
of them, and of every or any 9 , 8, 7 , 6, 5 , 4 , 3 , and 2 of them have jointly and 
severally become bound to Her said Majesty, Her heirs and successors, in the 
penal sum of 200,000 L, with a condition thereunder written for makino- void 
the same bond if the said Midland Great Western Railway of Ireland Company 
should well, truly and faithfully lay out and expend the whole of the said sum of 
100,000 Z. so lent and advanced to them by the said Public Works Loan Com- 
missioners, the repayment whereof is intended to be secured by these presents 
solely and exclusively for, in, or about the purchase of land necessary for the pur- 
poses of the portion of the said railway between Athlone and Galway, and the 
constrnctaon and completion of the same railway, with the necessary stations and 
works, and the engines, carriages and plant necessary or requisite for the same, 
and the expenses incidental thereto incurred or to be incurred subsequentlv to 
28 th day of July 1848 ; and also, if the said company should from time to 
time, and particularly when thereunto required by the said John Strettell Brick- 
wood, as such secretary as aforesaid, or other the secretary for the time beiuo- of 
said Public Works Loan Commissioners, and in any event within six calendar 
months irom the date of^the thereabove written bond, produce evidence to the 
satisfaction of the said Public Works Loan Commissioners of the due expendi- 
ture and application of the said sum of 100,000/. for the purposes and in manner 
atoresaid : Now this ppxNTURX witkesseth, that in pursuance of the said recited 
agreement m this behalf, and in consideration of the said Public Works Loan 
commissioners having so advanced or caused to be deUvered by their said 
secietary, the said John- Strettell Brickwoocl, to the said Midland Great Western 
Railway of Ireland Company the said last-mentionecl certificate, by means 
To^ oon ; f be entitled to receive the said sum of 

100,000/. as aforesaid, the receipt of wliich certificate they the said railway 
acknowledge; they, the said Midland Great Western Rail- 
Sriloed ™ pursuance of the said Acts hereinbefore recited, 

SsZ f ^ last-mentioned! 

wranted^onvev? ^ f “7 “‘her power enabling them in this behalf; have 

^.ranted, convej ed, assigned and assured, and bv these presents do wrant convev 
assign and assure unto the said John Strettell Brickwood, as such secretary as 
an?e ’‘S' administrators, successors and assigns respectivdy 
aland every the larlways and undertakings authorised to be constrnc“rbv 
; , ! Acts telating to the said company, and the works, lard propertv 

on 'f'- company connected therewith, and all fmurLalb 

on shaiebolders m the said company; and also the Koval Canal, lands tene 
SdSd ^™ditaments, and all other the property, chattels and effects com 
prised in and conveyed and assigned by the said canal company to the said 
railmy company in and by the said first-recited indenture of the^24th day of 
October 184 o, and idl other lands, hereditaments, property, chattels and effects 
n connexion with the said canal and railways, or iuLded rXavs or any of 

an™airiItes*’tolfs°LfiLr’'’ t ‘he said railway company I 

the use S the said / 'I ® ^ “"‘i hereafter to accrue to or for- 

the use ot the said la Iway company, and as wall in respect of the railways and 

of tl e :n?air„th ” “7 of Tem at 

said canal, and all other works and property whatsoever of or to which 

. the 
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the said railway company now is or hereafter may be seized, possessed or 
entitled in any manner howsoever, together with all and singular the rights, 
members, privileges, appurtenances and appendages thereto respectively belong- 
ing or in anywise appertaining, and all the estate, right, title and interest, 
property, claim and demand whatsoever of the said railway company of, in, and 
to the same and every part thereof, together with all deeds, evidences’ and 
writings, and abstracts of title and other documents, and attested or other copies 
of deeds, evidences, and writings relating to or in anywise concerningt he said 
railways and undertakings, canal, lands, hereditaments, property and premises 
hereby granted, conveyed, assigned and assured, or intended so to be, which 
now are or at any time during the continuance of the security intended to be 
hereby made, shall or may be in the custody or power of the said railway com- 
pany, and the full benefit and advantage of all covenants and agreements entered 
into, or to be entered into by any party or parties with the said railway company 
for the production of deeds, evidences, and muniments of title relating to the*^sai“d 
hereditaments and premises, or any part thereof, to have, hold, receive and take 
the said railways and undertakings, future calls, canal, works, lands, property, 
chattels and effects, rates, tolls, profits and receipts, and all and singular other the 
hereditaments and premises hereinbefore granted, conveyed, assigned or assured, or 
expressed, or intended so to be, and every part and parcel of the same, unto and’by 
the said John Strettell Brickwood, as such secretary as aforesaid, his heirs, execu- 
tors, administrators, successors and assigns respectively, according to the nature 
and quality of the same premises respectively, with priority over all dividends, in- 
terest, or other monies payable or which m ay become payable to shareholders in the 
said railway company, and over all mortgages, bonds, charges, and securities what- 
soever whicli have been or shall be hereafter created or given by the said railway 
company, except the monies and interest due and to become due on the herein- 
before-recited security of the 24th day of October 1845, given to the said trustees 
of the Royal Canal Company, and subject to the said security, so far as regards the 
canal, railway, lands, hereditaments, and premises therein comprised, but no 
further or otherwise ; and also subject to the said securities already made for the 
said first and second advances of 100,000 and 100,000 1. and interest, and to the 
proviso for redemption hereinafter contained; that is to say, provided always, and 
it is hereby agreed and declared, that if the said Midland Great Western Railway 
of Ireland Company, their successors or assigns, do and shall well and truly pay or 
cause to be paid unto the cashiers of the Bank of England, at their office, for the 
use of Her Majesty, Her heirs and successors, as well the said principal sums of 
100,000 l.,andlOO,OOOZ. andinterest, secured bythe hereinbefore-recited indentures, 
by the instalments, at the times and in the manner therein particularly mentioned 
or appointed for the payment of the same respectively, as also interest at the rate 
of 3 L 10^. per cent, per annum on the said further principal sum of 100,000/., 
to be computed from the day mentioned for such purpose at the foot of the 
lastly hereinbefore mentioned certificate (being the time of advancing the said 
last-mentioned principal sum of 100,000 h), by equal half-yearly payments, on 
the 20 th day of February and the 20th day of August in every year, the first of 
such half-yearly payments to be made on the 20th day of August next; and if 
the said company do and shall well and truly pay or cause to be paid unto the 
said cashiers at the Bank of England, for the use of Her said Majesty, Her heirs 
and successors, the said further principal sum of 100,000 being the third instal- 
ment of the said loan, on the 20th day of August 1861 , and do and shall make 
such several payments without any deduction or abatement whatsoever, then 
and in such case, at any timeor times after such payments shall have been so made, 
or on any other acceptance of the said principal and interest monies by or under 
the order or direction of the said Public Works Loan Commissioners, he the 
said John Strettell Brickwood, or other the secretary for the time being of the 
said Public Works Loan Commissioners, under their order and direction, shall 
and will, at the request, costs and charges of the said Midland Great Western 
Railway of Ireland Company, reconvey, reassign, and reassure the said rail- 
ways and undertakings, canal, works, lands, property, chattels and effects, and 
all rates, tolls, profits and receipts, and all and singular other the premises 
hereby conveyed, assigned and assured, or expressed or intended so to be, with the 
appurtenances,^ unto the said railway company or their assigns, free from all 
incumbrances in the meantime made, done, or committed by the said John 
Strettell Brickwood, or other the secretary for the time being of the said com- 
166 .^ . L missioners; 
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missioners ; and the said Midland Great Western Railway of Ireland Company 
do hereby for themselves and their successors, covenant, promise and agree with 
and to the said John Strettell Biickwood, as such secretary as aforesaid, his 
executors, administrators, successors and assigns, and other the secretary for the 
time being of the said Public Works Loan Commissioners, in manner following ; 
that is to say, that they the said railway company and their successors, shall and 
will well and truly pay or cause to be paid unto the said cashiei’s of the Bank of 
England, at tljeir o£B.ce, and for the use of Her said Majesty, Her heirs or successors, 
the said principal sum of 100,000?. of lawful money of Great Britain intended 
to be hereby secured, with interest for the same after the rate and to be computed 
as aforesaid, without any deduction or abatement whatsoever, at the times and in 
the manner in the proviso or agreement fur redemption hereinbefore contained 
and appointed for payment thereof respectively, and according to the true intent 
and meaning of these presents ; provided always, and it is hereby agreed and 
declared between and by the said parties to these presents, and particularly by 
and on the part of the said John Strettell Brickwood, as such secretary as afore- 
said, that if the said company shall well and truly observe and perform the 
several covenants hereinafter contained, and on their part to be performed, and if 
interest after the rate aforesaid shall be duly paid half-yearly on the days herein- 
before appointed for payment of the same, then no part of the principal sum of 
100,000 ?., secured by these presents, and being the third instalment of the said 
loan, shall be required to be repaid for 10 years from the date of these presents, and 
that after the expiration of 10 years from the date of these presents, and duringsuch 
time as the principal and interest monies shall be punctually paid half-yearly as 
hereafter mentioned, the said last-mentioned principal sum of 100,000 L shall be 
repaid with interest iu manner following; that is to say, there shall be paid 
half-yearly on the days hereinbefore appointed, ^ from the expiration of the 
said 10 years, the sura of 2l. 10s. percent, on the sum of 100 , 000 ?., and asuffi- 
cient part of such half-yearly payments shah be first applied in discharge of the 
interest from time to time accruing due on that part of the principal sum which 
shall from time to time be unpaid, and the residue of such half-yearly payments 
shall be applied in discharge of the principal money secured until the whole 
thereof, with interest thereon, shall be paid off; and the said Midland Great 
Western Railway of Ireland Company do hereby for themselves and their suc- 
cessors further covenant, promise, and agree with and to the said John Strettell 
Brickwood, as such secretary as aforesaid, his heirs, executors, administrators, 
successors and assigns, and other the secretary for the time being of the s^d 
Public Works Loan Commissioners, in manner following; that is to say, that 
they, the said railway company, shall and will well and truly, and faithfully lay 
out and expend the whole of the said sum of 100,000?., the repayment whereof 
is intended to be hereby secured as aforesaid, solely and exclusively for, in, or 
about the purchase of land necessary for the purposes of the said railway between 
Athlone and Galway, and the construction and completion of the same railway, 
with the necessary stations and works, and the expenses incidentsd thereto, 
incurred or to be incurred subsequently to the 28th day of July 1849, and so 
as to open the same for the use of the public, with all requisite engines, carriages 
and plant, on or before the 31st day of December 1851, and also shall and will, 
within the space of six calendar months to be computed from the day of the 
date of these presents, raise in addition to the sum of 100 , 000 ?. advanced to 
them by the said Public Works Loan Commissioners, and the repayment whereof 
is intended to be hereby secured, the sum of 60,000?., or such a sum as with the 
monies raised by the said company subsequently to tiie 28th day of July 1849 , 
and expended for the purposes hereinafter mentioned, will amount to the sura of 
180,000?., and shall and will well, truly and faithfully lay out and expend the 
whole of the monies so to be raised as aforesaid solely and exclusively for, in, and 
about the purchase of land necessary for the purposes of the portion of the 
railway between Mullingar aud Athlone, and the construction and completion 
of the said portion of the said railway between the same places, with the neces- 
sary stations and works, so as to open the same for the use of the public, with all 
requisite engines, carriages, and plant, on or before the 31st day of December 
1851, and also shall and will from time to time, and particularly when there* 
unto required by the said John Strettell Brickwood, as such secretary as aforesaid, 
or o^er the secretary for the time being of the said Public Works Loan Com- 
missioners, and in any event, within six calendar months from the date of these 

. presents. 
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presents, produce evidence to the satisfaction of the said Public Works Loan 5 - 

Commissioners of the due expenditure and application of the said sum of Securities for 
100 , 000 /., the repayment whereof is intended to he hereby secured, and of the 
monies so to be I’aised as aforesaid for the purposes and in manner aforesaid ; 
and also that they, the said company, shall complete the whole of the said rail- 
way between Mullingar and Galway, and open the same for the u.se of the public 
on or before the 3 let day of December 1851 ; and further, that in. case the said 
railway between Mullingar and Galway shall not be completed by the said 
railway company, and opened for the use of the public on or before the said 
31st day of December 1851, and any money shall have been advanced to the 
said railway company upon the security of these presents which shall then be 
unpaid, then and thereupon it shall be lawful for the said Public Works Loan 
Commissioners, with the consent of the Commissioners of Her Majesty’s 
Treasury, at any time after the said 31st day of December 1851, and notwith- 
standing- any subsequent receipt of interest or principal monies, to enter upon 
and take possession of the entire line of railway belonging to the said company 
between Athloue and Galway, or so much thereof as shall be completed, and all 
lands and hereditaments acquired or agreed to be acquired by the said railway 
company for the purposes of the said line, and any stations or buildings belong- 
ing to, or intended to be appropriated to the said line, and thenceforth to hold 
the same freed and discharged from all claim and demand whatsoever, both at 
law and in equity, of the said railway company, and then and in such case they, 
the said railway company, shall and will by such deeds, conveyances, assign- 
ments and assurances, and in such manner and form as the said Public Works 
Loan Commissioners shall require or direct, grant, release, assign, convey and 
assure the same to the said Public Works Loan Commissioners, or their secre- 
tary for the time being, or as the said Public Works Loan Commissioners shall 
direct, freed and discharged from all claim and demand whatsoever, both at law 
and in equity, of the said railway company, and then and in such case, or at the 
option of the said Public Works Loan Commissioners, without any such grant, 
conveyance, assignment or assurance by or from the said railway company, 
they, the said Public Works Loan Commissioners, with such consent of the 
Commissioners of Her Majesty’s Treasury as aforesaid, may transfer the said 
line, property and effects to any company or partnership or party, subject never- 
theless to the payment by such transferee of the monies due to the said Public 
Works Loan Commissioners, and interest in all respects as is by the lastly- 
recited indentures of mortgage and by these presents respectively, or shall or 
may be hereafter otherwise provided with respect to the payment thereof by the 
said railway company, and thereupon such transferee shvill be entitled to have 
the said line, property, and effects for his own use, freed and discharged from 
all claims and demands whatsoever of the said railway company ; and as regards 
the said line from Athlone to Galway, and the property therein, such transferee 
shall have all and every the rights, powers and privileges by the said Act of the 
12 th and 13th years of the reign of Her present Ma.jesty and any of the said 
recited Acts given to or vested in the. said railway company, and in all respects 
as if the same were herein repeated and agreed to be conferred on or given 
to such transferee, to the end and intent that such transferee may complete the 
said line, and acquire lands and hereditaments for that purpose, and work the 
same, and receive and take tolls in respect thereof in all respects as the said 
railway company is by the said Act of the 12 th and 13th years of the reign of 
Her present Majesty or any of the said Acts herein recited authorised to do, 
and may in respect of such railway from Athlone to Galway stand in the 
place of the said railway company, and so that all the powers and provisions in 
the said Act of the 12 th and 13th years of the reign of Her present Majesty, or 
any of the said herein-recited Acts contained, with respect to the securities to 
be given as therein mentioned, and the powers and provisions applicable to the 
said railway company, shall apply to such transferee, and so that the said several 
baronies and half baronies and county of the town of Galway shall or may in all 
respects be liable to contribute and pay .to such transferee the monies they would 
(but for such transfer) be liable to pay to the said railway company, ant] that 
the same shall or may be raised and paid accordingly, as by the said Act of the 
12 th and 13th years of the reign of Her present Majesty is directed, in all 
respects as if the same were payable to the said railway company; and it is 
hereby agreed and declared between and by the said parties to these presents, 

166. . L 2 and 
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. . 5* and particularly by and on ttie part of the said railway company, that any such 

transfer may be made on such terms and conditions as the said Public Works 
Loan Commissioners with such consent as aforesaid may think fit, and that on 
any such transfer the said transferee shall in all respects stand in the place of the 
• said railway company as regards the liability on the securities to the said Public 
W^orks Loan Commissioners, and as if the same had been made to the said 
Public Works Loau Commissioners by such transferee instead of by the said 
railway company, except so far as the same may be altered by reason of any 
special terms and provisions made on such transfer, and also that they, the said 
railway company, shall and will from time to time, and particularly on the 
request of the said Public Works Loan Commissioners, or of their secretary iov 
the time being, deliver unto the said secretary accounts of the annual and other 
receipts and expenditure of the said railway company in respect of the whole of 
the line authorised to be made by the said recited Acts relating to the said 
railway company, and also in respect of the said canal, and also shall and will, 
immediately after the date of these presents, at their own costs furnish to the 
said Public Works Loan Commissioners, or to their solicitors, an abstract or 
abstracts of the several titles of the said company of or to all and singular the 
lands, tenements, hereditaments and premises, including the said canal and 
M'orks already purchased, taken, or acquired by the said company, and shall and 
will at the like costs, on or before the 30th day of June 1851, furnish to the said 
Public Works Loan Commissioners, or to their solicitors, an abstract or abstracts 
of the several titles of the said company of or to the whole of the lands, tene- 
ments, hereditaments and premises which shall then have been [mrchased, 
taken, or acquired by the said company, or which shall be requisite or neces- 
sary for the purposes of the said railways and undertakings, and the works 
and buildings connected therewith, and such other evidence of title to the 
same premises as the said Commissioners may require, and by such abstract 
or abstracts respective!}'’ deduce to the said railway company a good and 
marketable title to all and singular the same several lands, tenements, here* 
ditaments and premises to the satisfection of the said Public Works Loan 
Commissioners, or deduce such a title thereto as may, under the circumstances 
of each case, be satisfectory to the said Public Works Loan Commissioners or 
their counsel, free from all incumbrances (except as appears by these presents), 
and shall and will on demand pay to the said Public Works Loan Commis- 
sioners all such costs, charges and expenses as they shall expend or be put 
unto, in or about the investigation of such titles, or in anywise howsoever 
relating thereto; and also, that the said railway company shall and will, from 
time to time, and particularly on the request of the said Public Works Loan 
Commissioners, or of their secretary for the time being, deliver unto the said 
secretary all deeds, evidences, writings, abstracts of title aud other documents 
(except the title-deeds of the canal company) relating to the said lands, tenements, 
hereditaments, or property purchased, or which shall hereafter, during the 
continuance of the security intended to be hereby made, be purchased by the 
said railway company, or on their behalf, for or in relation to the site of the 
said railways and works, or on any other account; aud shall and will deliver 
the said title-deeds relating to the said canal when and as soon as the said 
railway company shall be entitled to the possession of the same ; and the said 
Midland Great Western Railway of Ireland Company do hereby for themselves 
and their successors further covenant, promise, and agree with and to the said 
John Strettell Brickwood, as such secretary as aforesaid, his executors, admi- 
nistrators, successors and assigns, that in case the residue of the hereinbefore 
mentioned sum of 17,538?. 9a., Government 3?. 5s. per cent, stock, or any part 
thereof, shall at any time be applied by the said Board of Control in the execution 
of such works as the said Board of Control shall or may consider necessary for 
the due maintenance and preservation of the said canal ; or in case such residue 
shall be insufficient for any such repairs as aforesaid, then and in any such case 
they', the said Midland Great Western Railway of Ireland Company, or their 
successors, shall and will, within the period of one month after the said railway 
company shall be required in writing so to do, replace the amount which shall 
have been expended out of the said Government 3?. 5s. per cent, stock, and 
fully repay the amount which shall have been so expended by the said Board 
of Control : provided always, and it is hereby expressly provided, agreed, and 
declared, that if at any time or times hereafter default shall be made in payment 

of 
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of the said principal and interest monies hereby respectively secured^ or any 5. 

part or parts thereof respectively, at the day or time or days or times on which Securities f 
the same respectively ought to be paid, according to the true intent and meaning I*®®"®- 
of these presents ; or in case default shall be made in any of the covenants 
hereinbefore contained on the part of the said company, then, and so often as 
the same shall happen, these presents (which comprise future calls on the 
shareholders of the said company) shall, from and after notice in writing to that 
effect shall be served on the said railway company by or on the part of the 
said Public Works Loan Commissioners, or the said John Strettell Brickwood, 
or other the secretary for the time being of the said Commissioners, preclude the 
company from receiving and applying to the purposes of the said railway 
company any calls to be made by the said company: provided always, and it is 
hereby lastly agreed and declared between and by the said parties hereto, that 
these presents, which are prepared in the form directed by tire said Public Works 
Loan Commissioners, shall be taken in all respects to be a mortgage charo-e or 
security taken in pursuance and execution of the said Acts of Parliament herein- 
before recited, mentioned, or referred to; and that the said John Strettell 
Brickwood, as such secretary as aforesaid, his heirs, executors, administrators, 
successors, and assigns, and the Public Works Loan Commissioners acting 
under or by virtue of the said recited Act of the 12th and 13th years of the 
reign of Her present Majesty and of the said Acts, relating to loans for public 
works, or any or either of them, shall, by virtue of these presents, and in respect 
of the principal and interest monies intended to be hereby secured, have all and 
every the powers and authorities, rights, privileges, and priorities by all the said 
several Acts hereinbefore mentioned or referred to, or any or either of them, 
given for the securing and recovering the monies to be lent in pursuance of the 
same Acts respectively, or any or either of them, in all respects as if such powers, 
autliorities, rights, privileges, and priorities, and every of them, had been herein 
expressly repeated and set forth, given, or created. In witness whereof, the said 
company have caused their common seal to be hereunto affixed, the day and 
year first above written. 



20th February 1851. — Bond for due Application, (3d Advance). 

Know all men by these presents, That we, John Ennis, of Merrion-square, 
Dublni, in that part of the United Kingdom of Great Britain and Ireland called 
L-eland, Esquire ; George Augustus Boyd, of Rutland-square, Dublin aforesaid, 
Esquire; Joseph Boyce, of Mount-street, Dublin aforesaid, Esquire; Joseph Cowper, 
of Leesoii-street, Dublin aforesaid, Esquire ; John Gaynor, of Kingstown, in the 
county of Dublin aforesaid, Esquire; James Digges La Touche, of Dominick- 
street, Dublin aforesaid, Esquire ; James Perry, of Blackrock, Dublin aforesaid, 
Esquire ; Thomas Richardson, of Mountpelier Hill, Dublin, Esquire ; James Stir- 
ling, ofFitzwilliam-place, Dublin aforesaid, Esquire ; and Joshua Watson, of Rath- 
farnham, in the county of Dublin aforesaid, Esquire, are held and firmly bound 
to our Sovereign Lady Victoria, by the grace of God of the United Kingdom of 
Great Britain and Ireland Ciueen, Defender of the Faith, in the sum of 200,00oZ. 
of lawful money of Great Britain, to be paid to our said Sovereign Lady the 
Queen, or to Her certain attorney, heirs or successors, for which payment to be 
well and faithfully made we bind ourselves, and every of us, and every or any 
9, 8, 7, 6, 5, 4, 3, and 2 of us, and the heirs, executors, and administrators of us, 
and of every of us, and of every or any 9, 8, 7, 6, 5, 4, 3, and 2 of us jointly and 
severally, firmly by these presents sealed with our seals, this 20th day of Jb'ebru- 
ary, in the year of our Lord 1851. 



Whereas, by an Act of Parliament made and passed in the eighth year of the 
reign of Her present Majesty Queen Victoria, intituled “An Act,” &c. [here 
follow recitals of tlie Acts, &c. similar, or to the effect of the recitals contained in 
the before-stated mortgage of even date] : And whereas the whole of the said 
piincipal sums of 100,000?. and 100,000?. secured by the hereinbefore-recited 
indentures of mortgage, is now due or owing under or by virtue of the same inden- 
tures, with a proportionate part of the current half-year’s interest thereon respec- 
L3 tively: 
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tively : ' And -whereas the said company having occasion for the further swm of 
100,000/., further part of the said sum of 500,000/. authorised by the said recited 
Act of the 12th and 13th years of Her present Majesty to be advanced to the 
said company, with such consent of the Commissioners of Her Majesty’s Trea- 
sury as aforesaid, have requested the said Public Works Loan Commissioners to 
advance the same, which they have resolved to do upon the said railway company 
complying with the terms of the said lastly-recited Treasury Warrant in manner 
hereinafter mentioned, and entering into such covenants, provisoes, agreements 
or stipulations as are contained, on their part, in the hereinafter in part recited 
indenture of mortgage : And whereas the said Public Works Loan Commissioners 
have, previously to the execution of the above-written bond, caused to be deli- 
vered by the said John Strettell Brickwood, as such secretary as aforesaid, to the 
said Midland Great Western Railway of Ireland Company a certihcate, by means 
whereof the said company will be entitled to receive from the Commissioners for 
the Reduction of the National Debt the sum of 100 , 000 /., part of the monies 
directed to be issued under the hereinbefore in part-recited Act of Parliament of 
the 12th and 13th years of Her said present Majesty, and being the third instal- 
ment of the said loan of 500,000/. so authorised to be advanced by the said Public 
Works Loan Commissioners to the said company with such consent as afore- 
said, and in consideration thereof, by an indentiire bearing or intended to bear 
even date with, but executed previously to the execution of the above-written 
bond, and made or expressed to be made between the said company of the one 
part, and tlte said John. Strettell Brickwood, as such secretary as aforesaid, of the 
other part, they, the said Midland Great Western Railway of Ireland Company, 
in pursuance of the said Acts hereinbefore recited, mentioned, or referred to, or 
some or oue of them', and of the said last-mentioned Treasury Warrant, and of 
every other power enabling them in that behalf, have granted, conveyed, assigned 
and assured unto the said John Strettell Brickwood, as such secretary as afore- 
said, his heirs, executors, administrators, successors and assigns respectively, all 
and every the railways and undertakings authorised to be constructed by the said 
recited Acts relating to the said company, and the works, lands, property, chat- 
tels and effects of the said company connected therewith, and all future calls on 
shareholders in the said company; and also the Royal Canal, lands, tenements 
and hereditaments, and all other the property, chattels and effects comprised in 
and conveyed and assigned by the said canal company to the said rail-way com- 
pany in and by the said first-recited indenture of the 24th day of October 1845, 
and all other lands, hereditaments, property, chattels and effects in connexion 
with the said canal and railways, or intended railways, or any of them tlien 
belonging or which might thereafter belong to the said railway company, and 
all rates, tolls, profits, and receipts accruing and thereafter to accrue to or for the 
use of the said railway company, and as well in respect of the railways and 
3-'ithorised to be made by the said-recited Acts, or any of them, as 
of the said canal, and all other works and property whatsoever of or to which the 
company then was, or thereafter might be seised, "possessed or enti- 
tled in any manner howsoever, together with all and singular the rights, 
members, privileges, appurtenances and append^es thereto respectively be- 
longing or in anywise appertaining ; to hold, receive and take the said rail- 
^ys and undertakings, future calls, canal, works, lands, property, chattels and 
eiiects, rates, tolls, profits and receipts, and all and singular other the heredita- 
ments and premises thereinbefore granted, conveyed, assigned or assured, or 
intended so to be, unto and by the said John Strettell Brickwood, as such secre- 
tary as aforesaid, his heirs, executors, administrators, successors and assigns 
respectively, according to the nature and quality of the same premises respec- 
tively, with such priority as therein is mentioned, and subject as therein is men- 
tioned, and also subject to the proviso for redemption thereinafter contained, on 
payment by the said Midland Great Western Railway of Ireland Company their 
successors or assigns, unto the cashiers of the Bank of England, at their office, 
for the use of Her Majesty, Her heirs or successors, of as well the said principal 
sums of 100 , 000 /. and 100 , 000 /., and interest, secured by the hereinbefore recited 
indentures, by the instalments, at the times and in the manner therein particu- 
larly mentioned or appointed for the payment of the same respectively, as also of 
interest at the rate ot 3/. 10^. per cent, per annum on the said further prin- 
cipal sum of 100,000 /., to be computed from the day mentioned for such purpose 
at the foot of the lastly thereinbefore and hereinbefore mentioned certificate 

(being 
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(being the time of advancing the said last-mentioned principal sum of 100 , 000 ?.), . . 5 * 

by equal half-yearly payments, on the 20th day of February and the 20th day of Loans^^* 
August in. every year, the first of such half-yearly payments to be marie on the 
20th day of August next ; and on payment by the said company unto the said 
cashiers at the Bankof England, for the use of Her said Majesty, Her heirs and suc- 
cessors, of the said further principal sura of 100,000?., being the tliird instalment 
of the said loan, on the 20th day of August 1851 , or on any other acceptance of 
the said principal and interest monies by or under the order or direction of the 
said Public Works Loan Commissioners ; and it was thereby agreed and declared 
between and by the said parties to the indenture now in recital, and particularly 
by and on the part of the said John Strettell Brickwood, as such -secretary as 
aforesaid, that if the said company should well and truly observe and perform the 
several covenants thereinafter contained, and on their part to be performed, and 
if interest after the rate aforesaid should be duly paid half-yearly on tlie days 
thereinbefore appointed for payment of the same, then no part of the principal 
sum of 100,000?. secured by the indenture now in recital, and l)eing tlie third 
instalment of the said loan, should be required to be repaid for 10 years from the 
date of the indenture now in recital, and that after the expiration of 10 years 
from the date of the indenture now in recital, and during such time as 
the principal and interest monies should be punctually paid half-yearly as there- 
inafter mentioned, the said principal sum of 100,000?. should be repaid with 
interest in manner following; that is to say, there should be paid half-yearly 
on the days thereinbefore appointed, as from the expiration of tbe said 10 years, 
the sum of 2 ?. 10 s. per cent, on the sum of 100,000 ?., and a sufficient part of 
such half-yearly payments should be first applied in discharge of the interest 
from time to time accruing due on that part of the principal sum which should 
from time to time be unpaid, and the residue of such half-yearly payments sliould 
be applied in discharge of the principal money secured, until the whole thereof 
W'ith interest thereon should be paid off ; and in the said indenture now in recital 
IS contained a covenant on the part of the said company with the said John » 

Strettell Brickwood, as such secretary as aforesaid, his heirs, executor’s, adminis- 
ti’ators, successors and assigns, and other the secretary for the time being of the 
said Public Works Loan Commissioners, that the said railway- company would 
well, truly, and faithfully lay out and expend the whole of the said sum of 
100,000 ?., the repayment whereof was intended to be thereby secured as afore- 
said, solely and exclusively for, in, or about tbe purchase of land necessary for 
tire purposes of tiie said railway between Athlone and Galway, and the construc- 
tion and completion of the same railway, with the necessai’y stations and works, 
and the expenses incidental thereto incurred or to be incurred subsequently to 
the 28 th day of July 1849 , and so as to open the same for'the use of the public, 
with all requisite engines, carriages and plant, on or before the 31 st day of 
December 1861 , and also would from time to time, and particularly when there- 
unto required by the said John Strettell Brickwood, as such secretary as aforesaid, 
or other tbe secretary for the time being of the said Public Works Loan Com- 
missioners, and in any event within six calendar months from the date of the 
indenture now in recital, produce evidence to the satisfaction of the said Public 
Works Loan Commissioners of the due expenditure and application of the said 
sum of 100,000?. for the purposes and in manner aforesaid ; And whereas the 
above bounden John Ennis, George Augustus Boyd, Joseph Boyce, Joseph 
Cowper, John Gaynor, James Digges La Touche, James Perry, Thomas Richard- 
son, James Stirling, and Joshua Watson, being the major part of the director’s 
for the time being of the said company, have, in pursuance of the said agreement 
and in consideration of the premises, executed the above-writteu bond or obliga- 
tion, subject to the condition hereunder written for making the same void, and 
consented and agreed to execute the same, not in their capacity of directors, but 
so as to render themselves jointly and severally personally liable for or charged 
with the payment of any demand which might lawfully be made thereunder in 
case of non-observance, non-performance, or other breach of the condition of the 
above-written bond, notwithstanding such demand might exceed the extent of 
their or his respective share in the capital of the company not paid up at the 
time of such demand, and so also as to render themselves jointly and severally 
personally liable, at law and in equity, to be sued or prosecuted, and to render 
their and each and every or any of their bodies, goods or lands liable to execu- 
tion of any legal process in case of non-observance, non-perfomance, or other 
166. L 4 ' breach 
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Securitiea for breach of the condition of the above-witten bond, anything* in the hereinbefore 

Loans, . , recited Acts of Parliament, or any of them, to the contrary in anywise notwith- 

standing : Now the condition of the above-written bond or obligation is such 
that if the said Midland Great Western Railway of Ireland Company shall and 
do well, truly and faithfully lay out and expend the whole of the said sum of 
100,000 1. so lent and advanced to them by the said Public Works Loan Com- 
missioners upon the security of the said indenture of mortgage bearing or in- 
tended to bear even date with the above-written bond, solely and exclusively for, 
in, or about the purchase of land necessary for the purposes of the portion of the 
said railway between Atblone and Galway, and the construction and completion 
of the same railway, with the necessary stations and works, and the engines, 
carriages and plant necessary or requisite for the same, and the expenses inci- 
dental thereto incurred or to be incurred subsequently to the 28 th day of July 
1849 , and also if the said company do and shall from time to time, and parti- 
cularly when thereunto required by the said John Strettell Brickwood, as such 
secretary as aforesaid, or other the secretary for the time being* of the said Public 
Works Loan Commissioners, and in any event within six calendar months from 
the date of the above-written bond, produce evidence to the satisfaction of the 
said Public Works Loan Commissioners of the due expenditure and application 
of the said last-mentioned sum of 100,000 Z. for the purposes and in manner 
aforesaid, then and in such case the above-written bond shall be void and of no 
effect, otherwise the same shall be and remain in full force and virtue. 



25th June 1831.— Mortgage for £.100,000, (4th Advance). 

This Indenture, made the 25 th day of June, in the year of our Lord 1851, 
between the Midland Great Western Railway of Ireland Company of the one 
part, and John Strettell Brickwood, of the South Sea House, in the City of 
London, Esquire, secretary of the Commissioners for carrying into execution an 
Act of Parliament made and passed in the 67 th year of the reign of his late 
Majesty King George the Third, intituled “ An Act to authorise the Issue of 
Exchequer Bills, and the Advance of Money out of the Consolidated Fund to a 
limited Amount for the carrying on of Public Works and Fisheries in the United 
Kingdom, and Employment of the Poor in Great Britain in manner therein 
mentioned, and the Acts subsequently passed for amending, eontinuino*, or ex- 
tending the same, or authorising the 'further issues of Exchequer Bills’ or the 
advance of money for the like purposes, and which said Commissioners are com- 
monly called “'The Public Works Loan Commissioners,” of the other part: 
Wjiereas by an Act of Parliament made and passed in the eighth year of the 
reip of Her present Majesty Gneen Victoria, intituled “ An Act,” &c. [here 
follp recitals of the Acts, &c., similar or to the effect of the recitals contained 
in the before-stated mortgage of the 20 th day of February 1861, and a recital 
ot the same indenture] : And whereas the said Midland Great Western Railway of 
irelap Company have raised the said last-mentioned sum of 60,000/., and have pro- 
duced evidence to the satisfaction of the said Public Works Loans Commissioners of 
the expenditure and application of the said last-mentioned sum of 60 , 000 /., and of 
said last-mentioned sum of lOO.OOOi., orof such other sum or sums of money as the 
^oresaid : And whereas, by a warrant in writing under the hands of two of the 
Commissioners of Her Majesty’s Treasury, and bearing date on or about the 21st 
dapt June Ipl the Commissioners of Her Majesty’s Treasury have authorised 
and required the Public Works Loan Commissioners to advance and lend to the said 
railway company the farther sum of 100,000 1. for the purpose of being applied 
m and tparcls the formation of the said railway from Athlone to Galway, upon 
having the repayment of the same sum of lOO.OOOf, with interest for the same 
after the rate of si. los. percent, per annum, secured by a mortgage of all the 
property and effects of the said railway company which, bv the thereinbefore 
and hereinbefore recited Acts relating to the said company,“or any of the Acts- 
rdating to advances by the said Public Works Loan Commissioners, or otherwise, 
the said Coinpany were anthorised to mortgage, including calls payable by the 
sliai-eholders ot the said company, and such sum and interest to be paid by the 
instalments and in manner in and by the said Act of the 12 th and 13th years of 
the reign of Her present Majesty provided, and so as such mortgage should 

contain 



Printed image digitised by the University of Southampton Library Digitisation Unit 




GREAT WESTERN RAILWAY OF IRELAND COMPANY. 89 

contain covenants on the part of the said company to the effect or for the pur- 
poses hereinafter contained and next hereinafter referred to ; that is to say, to 
sum of 100,000 L towards the formation of the said railway from 
Athlone to Galway, and the expenses incidental thereto, incurred or to be in- 
curred subsequently to the 28 th day of July 1849 , to raise by the said company 
a sum of 60,000?. at the least, within six calendar months from the date of these 
presents, or such a sum as with the monies raised by the said company subse- 
quently to the 28 th day of July 1849 would amount to the sum of 240,000?., 
and to apply the monies so to be raised as aforesaid in or towards the expense 
of purchasing the land and constructing the said railway between Mullingar and 
Athlone, and incidental thereto ; to produce evidence to (.he satisfaction of the 
said Public Works Loan Commissioners within six calendar montlis from the 
date of these presents of the due application of the mcmies so to be raised as 
aforesaid, and of the said intended advance of 100 , 000 ?. for the several and 
respective purposes thereinbefore and hereinbefore mentioned or referred to, 
to complete the railways between Mullingar and Athloue and between Athlone 
and Galway, and to open the same respectively for the use of the public on or 
before the 31 st day of December 1851 , and in the event of the said railway 
between Mullingar and Galway not being so completed and opened on or before 
the 31 st day of December 185 J, to surrender and assign the said entire Hue of 
railway between Athlone and Galway, and all property, plant, chattels and 
enects of the said company belonging thereto or connected therewith, or used 
for the purposes of the same or in connexion therewith, freed from all incum- 
brances by the said company (except any debt for the time being due or owincr 
to the-_ said Public Works Loan Commissioners) to the said Public Works Loan 
Commissioners, or their secretary, in case they should be desirous, Hvith the con- 
sent of the Commissioners of Her Majesty’s Treasury, of entering on and taking 
possession of the said railway between Athlone and Galway, in pursuance of the 
said recited power in that behalf contained in the said recited Act of the 12 th 
and 13 fh years of the reign of Her present Majesty ; 10 derluce the title of the 
said company on or before the 29 th day of September 1851, to the satisfaction 
of the said Public Works Loan Commissioners, at the expense of the said com- 
pany, to all the lands, hereditaments, and property which they had acquired or 
might thereafter acquire under the powers and provisions of the said recited 
Acts, or any of them, or otherwise howsoever ; and provided such mortgage 
should contain such other powers, stipulations and provisions, as well in addi- 
tion to as ill extension of the covenants thereinbefore mentioned or referred to, 
as the said Public Works Loan Commissioners might think fit and direct, and 
provided that in addition to such mortgage and such covenants as aforesaid, the 
directors of tlie said company for the time being, or the major part of them, 
should by their joint and several bond become bound to Her Majesty in the 
penal sum of 200 , 000 ?, for the due application of the said sum of 100,000?., to 
be advanced as aforesaid, and production of evidence iu support thereof in 
terms of the covenants in that belialf hereinbefore mentioned or x'eferred to: 
And whereas there is now due and owing upon the said recited security to the 
trustees of the Royal Canal Company, the principal sum of 135,860 1 . 15^. 8 d. 
and no more, and the current half-year’s interest in respect thereof, all yirevious 
interest having been paid, as they the said Midland Great Western Railway of 
Ireland Company do hereby testify and declare; And whereas the whole of the 
said principal sums of 100,000?., 100,000?., and 100,000?. secured by the herein- 
before-recited indentures of mortgage is now due or owing under or by virtue 
01 the same indentures, with a proportionate part of the current half-year’s 
interest thereon respectively : And whereas the said company having occasion, 
for the further sum of 100,000?., further part of the said sum of 600 , 000 ?. 
authorised by the said recited Act of the 12 ih and 18 th years of Her present 
Majesty to be advanced to the said company, witli such consent of the Commis- 
sioners of Her Majesty’s Treasury as aforesaid, have requested the said Public 
Works Loan Commissioners to advance the same, which they have resolved to 
do upon the said railway company complying with the terms of the said lastly- 
recited Treasury Warrant in manner hereinafter mentioned or contained, and 
entering into such further or other covenants, provisoes, agreements or stipula- 
tions as are hereinafter on their part contained : And whereas the said Public 
Works Loan Commissioners have previously to the execution of these presents 
caused to be delivered by their secretary, the said John Strettell Brickwood, to 
166. M the 
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5 . the said Midland Great Western Railway of Ireland Company a certificate, by 

Securities for means whereof the said Company will be entitled to receive from the Commis- 

sioiiers for the Reduction of the National Debt the sum of 100,000/., part of the 
monies directed to be issued under the hereinbefore in part recited Act 
of Parliament of the 12 tli and 13th yeare of Her said present Majesty, and 
being the fourth instalment of the said loan of 600 , 000 /. so authorised to be 
advanced by the said Public Works Loan Commissioners to the said company, 
with such consent as aforesaid, as the said company do hereby acknowledge : 
And wliereas in pursuance of the said recited resolution, by a bond or obligation 
in writing, also bearing or intended to bear even date with these presents, and 
under the hands and seals of John Ennis, Joseph Boyce, Joseph Cowper, John 
Gaynor, James Digges La Touche, James Perry, Thomas Richardson, James 
Stirling, and Joshua Watson, Esquires, being the major part of the directors for 
the time being of the said company ; after reciting as or to the effect aforesaid, 
and that they the there above-bounden John Ennis, Joseph Boyce, Joseph 
Cowper, John Gaynor, Janies Digges La Touche, James Perry, Thomas Richard- 
son, James Stirling, and Joshua Watson bad consented and agreed to execute 
the there above- written bond, notin their capacity of directors, but so as to render 
themselves jointly and severally personally liable for or charged with the pay- 
ment of any demand which might be lawfully made thereunder in ease of non- 
observance, non-performance or other breach of the condition of the said bond, 
notwithstanding such demand might exceed the extent of their or his respective 
share in the capital of the company not paid up at the time of such demand, and 
so also as to render themselves jointly and severally personally liable to be sued or 
prosecuted, and to render their, and each and every or any of their bodies, goods 
or lands liable to execution of any legal process in case of non-observance, non- 
performance or other breach of the condition of the said bond, anything in the 
thereinbefore and hereinbefore recited Acts of Parliament, or any of them, to the 
contrary in anywise notwithstanding, they the said John Ennis, Joseph Boyce, 
Joseph Cooper, John Gaynor, James Digges La Touche, James Perry, Thomas 
Richardson, James Stirling, and Joshua Watson, and every of them, and every 
or any 8, 7, 6, 6, 4, 3, and 2 of them, and the heirs, executors and administrators 
of tliera, and of every of them, and every or any 8, 7, 6, 5, 4, 3, and 2, of them, 
have jointly and severally become bound to Her said Majesty, her heirs and 
successors, in the penal sum of 200,000 with a condition thereunder written for 
making void the same bond, if the said Midland Great Western Railway of 
Ireland Company should well and truly and faithfully lay out and expend the 
whole of the said sum of 100,000/., so lent and advanced to them by the said 
Public Works Loan Commissioners, the repayment whereof is intended to be 
secured by these presents, solely and exclusively for, in or about the purchase of 
land necessary for the purposes of the portion of the said railway between Atlilone 
and Galway, and the construction and completion of the same railway, with the 
necessary stations and works, and the engines, carriages and plant necessary or re- 
quisite for the same, and the expenses incidental thereto incurred or to be incurred 
subsequently to the 28th day of July 1 849 ; and also, if the said company should 
from time to time, and particularly when thereunto required by the said John 
Strettell Brickwood, as such secretary as aforesaid, or other the secretary for the 
* time being of the said Public Works Loan Commissioners, and in any event within 

six calendar months from the date of the there above- written bond, produce evi- 
dence to the satisfaction of the said Public Works Loan Commissioners of the due 
expenditure and application of the said sum of 100,000/. for the purposes and 
in manner aforesaid : Now this indenture witnesseth, that in pursuance of the 
said recited agreement in this behalf, and in consideration of the said Public 
Works Loan Commissioners having so advanced or caused to be delivered by 
their said secretary, the said John Strettell Brickwood, to the said Midland 
Great Western Railway of Ireland Company the said last-mentioned certificate, 
by means whereof the said railway company will be entitled to receive the said 
sum of 100,000/. as aforesaid, the receipt of which certificate they the said railway 
company do hereby acknowledge, they the said Midland Great Western Railway 
of Ireland Company, in pursuance of the said Acts hereinbefore recited, men- 
tioned or referred to, or some or one of them, and of the said last-mentioned 
Treasury Warrant, and of every other power enabling them in this behalf, have 
granted, conveyed, assigned and assured, and by these presents do grant, convey, 
assign and assure unto the said John Strettell Brickwood, as such secretary as 

aforesaid. 
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aforesaid, his heirs, executors, administrators, successors and assigns respectively, 5. 

ull and every tlie rail-ways and undertakings authorised to be cousti’ucted by the Securities for 
said recited Acts relating to the said company, and the works, lands, property, 
chattels, and effects of the said company connected there-with, and all Future calls 
on shareholders in the said company; and also the Royal Canal, lands, tene- 
ments and hereditaments, and all other the property, chattels and effects com- 
prised in and conveyed and assigned by the said canal company to the said 
railt^ay company in and by the said first-recited indenture of the 24 th of 
October 1846 , and all other lands, hereditaments, property, chattels and effects 
in connexion with the said canal and railways or intended railways, or any of 
them, now belonging or which may hereafter belong to the said railway com- 
pany, and all rates, tolls, profits and receipts accruing and hereafter to accrue 
to or for the use of the said railway company, and as well in respect of the rail- 
ways and undertakings authorised to be made by the said recited Acts, or any of 
them, as of the said canal and all other works and property whatsoever, of or to 
which the said railway company now is or hereafter may be seised, possessed or 
entitled in any manner howsoever, together with all and singular the rights, 
members, privileges, appurtenances and appendages thereto respectively be- 
longing or in anywise appertaining, and all the estate, right, title and interest, 
property, claim and demand whatsoever of the said railway company, of, in and to 
the same and every part thereof, together with all deeds, evidences and writings, 
and abstracts of title and other documents, and attested or other copies of deeds, 
evidences, and writings relating to or in anywise concerning the said railways 
and undertakings, canal, lands, hereditaments, property, and premises hereby 
granted, conveyed, assigned and assured, or intended so tu be, which now are or 
at any time during the continuance of the security intended to be hereby made, 
shall or may be in the custody or power of the said railway company, and the 
full benefit and advantage of all covenants and agreements entered into or to be 
entered into by any party or parties with the said railway company for the pro- 
duction of deeds, evidences, and muniments of title relating to the said heredi- 
taments and premises, or any part thereof ; to have, hold, receive and take the 
said niilways and undertakings, future calls, canal, w'orks, lands, property, 
chattels and effects, rates, tolls, profits and receipts, and all and singular other 
the hereditaments and premises hereinbefore granted, conveyed, assigned or 
assured, or expressed or intended so to be, and every part and parcel of the same, 
unto and by the said John Strettell Brickwood, as such secretary as aforesaid, 
his heirs, executors, administrators, successors and assigns respectively, according 
to the nature and quality of the same premises respectively, with priority over 
all dividends, interest or other monies payable or which may become payable to 
shareholders in the said railway company, and over all mortgages, bonds, 
charges and securities whatsoever -which have been or shall be hereafter created 
or given by the said railway company, except the monies and interest due and 
to become due on the hereinbefore-recited security of the 24 th day of October 
1845 , given to the said trustees of the Royal Canal Company, and subject to the 
said security so far as regards the canal, railway, lands, hereditaments and pre- 
mises therein comprised, but no further or otherwise, and also subject to the said 
securities already made for the said first, second and third advances of 100,000 Z., 

100,000/., and 100,000/. and interest, and to the proviso for redemption herein- 
after contained ; that is to say, provided always, and it is hereby agreed and 
declared, that if the said Midland Great Western Railway of Ireland Company, 
their successors or assigns, do and shall well and truly pay, or cause to be paid, 
unto the cashiers of the Bank of England at their office, for the use of Her Majesty, 

Her heirs and successors, as well the said principal sums of 100,000/., 100,000/., and 
100,000/. and interest secured by the hereinbefore-recited indentures, by the instal- 
ments at the times and in the manner therein particularly mentioned or appointed 
for the payment of the same respectively, as also interest at the rate of 3 /. 105 . 
per cent, per annum on the said further principal sum of 100,000/., to be com- 
puted from the day mentioned for such purpose at the foot of the lastly herein- 
before-mentioned certificate (being the time of advancing the said last-mentioned 
principal sum of 100 , 000 /.) by equal half-yearly payments, on the 25 th day of 
June and the 25 th day of December in every year, the first of such half-yearly 
payments to be made on the 25 th day of December next; and if the said com- 
pany do and shall well and truly pay, or cause to be paid, unto the said cashiers 
at the Bank of England, for the use of Her said Majesty, Iler heirs and successors, 
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the said further principal sum of 100,000 being the fourth instalment of the 
said loan, on the 25 th day of December which will be in the year 1851 , and do 
and shall make such, several payments without any deduction or abatement 
whatsoever, then and in such case, at any time or times after such payments 
shall have been so made, or on any other acceptance of the said principal and 
interest monies by or under the order or direction of the said Public Works 
Loan Commissioners, he the said John Strettell Brickwood, or other the secretary 
for the lime being of the said Public Works Loan Commissioners, under their 
order and direction, shall and will, at the reqitest, costs and charges of the said 
Midland Great Western Railway of Ireland Company, re-convey, re-assign and 
re-assure the said railways and undertakings, canal, works, lands, property, 
chattels and effects, and ail rates, tolls, profits and receipts, and all and sino-ular 
other the premises hereby conve}'ed, assigned, and assured or expressed,'^and 
intended so to be, with the appurtenances, unto the said railway company or 
their assigns, free from all incumbrances in the meantime made, done or 
committed by tlie said John Strettell Brickwood, or other the secretary for the 
^me being of the said Commissioners; and the said Midland Great Western 
Railway of Ireland Company do hereby for themselves and their successors 
covenaut, promise, and agree with and to the said John Strettell Brickwood, as 
such secretary as aforesaid, his executors, admiuistrators, successors and assigns, 
and otiier the secretary for the time being of the said Public Works Loan 
Commissioners, in manner ibllovring ; that is to say, that they the said railway 
company and their successorsshall and will well ami truly pay, or cause lobe paid, 
Mto the said cashiers of the Bank of England at their oiSce, and for the use of 
Her said Majesty, Her heirs or successors, the said principal sum of 100,000/. of 
lawful money of Great Britain intended to be hereby secured, with interest for 
the .same after the rate, and to be computed as aforesaid, without any deduction 
or abatement whatsoever, at the times and in the manner in the proviso or 
agreement for redemption hereinbefore contained and appointed for payment 
t ereof respectively, and according to the true intent and meaning of these 
presents , piovideci always, and it is hereby agreed and declared between and by 
the said parties to these presents, and particularly by and on the part of the said 
John btrettell Brickwood, as such secretary as aforesaid, that if the said company 
s a w'ell and truly observe and perform the several covenants hereinafter 
contained, and on then- part to be performed, and if interest after the rate 
atoresaid shall be duly paid half-yearly on the days hereinbefore appointed for 
payment ot the same, then no part of the principal sum of 100,000/. secured by 
these presents, and being the fourth instalment of the said loan, shall be required 
to be repaid lor 10 years from the date of these presents; and that after the 
«piration of 10 years from the date of these presents, and during such time as 
the principal and interest monies shall he punctually paid lialf-yearly, as hereafter 
mentioneo. Hie said last-mcntioned principal sum of 100,000/. shall be repaid 

1 thrr’“'i ““ “f is ‘o say. there shall be paid half-yearly, 

on the days herenibefore appointed, os from the e.vpiralion of the said 10 years, 
PS'' “dt. on the sum of 100,000/., and a sufficient part of 
Ze Zy payments shall be first applied in discharge of the interest from 
time o Ze f “““S “““ “J pan of the principal sum which shall from 
amlied .«>« residue of such half-yearly payments shall be 

irner^t theZoo^^Zir^l ““ “cured, until the whole thereof, with 

Z Ma 1 Zm '‘Z -'■ii‘'iand Great Western Railway 

ot iielaud Company do hereby lor themselves and their successors further 

snrseciZras"’ r ‘c *c said John Strettell Brickwood, as 

asstns IZ Z lien-s, executors, administrators, snccessots Md 

assigns, and othei the secretary for the time being of the said Public Works 
Loan Commissioners m manner following; tliatisto say, that they the sS 
railway company shall and will well, truly and faithfully Hy out and expend 
ZherebZ ecired' '"I’ repayment rterLf is intended to 

nurchZe of land ne exclusively for, in, or about the 

LTcaiwav ,n I purposes of the said railway between Atlilone 

neeeSarZ-Stions ““Potion of the same railway, with the 

necesary stations and works and the expenses incidental thereto, incurred or to 
be incurred subsequently to the 28 th day of July 1849 , and so as to open the 
same for the use of the publie, with all requisite engines, carriao-e^ and plant on 
or before the 31 st day of December 185 ll and als“o shall and“ wlh wftrn ’ffie 
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space of six calendar months to be computed from the day of the date of these 
presents, raise in addition to the sum of 100,000 1. advanced to them by the said 
Public Works Loan Commissioners, and the repayment whereof is intended to 
be hereby secured, the sum of 60 , 000 /., or such a sum as with the monies raised 
by the said company subsequently to the 28th day of July 1849, and expended 
for the purposes hereinafter mentioned, will amount to the sum of 240,000 or 
such sum as will be sufficient to complete the line of the railway from Mullingar 
to Athlone, with all necessary stations and works, and shall and will well, truly 
and faithfully lay out and expend the whole of the monies so to be raised as 
aforesaid, solely and exclusively for, in, and about the purchase of land necessary 
for the purposes of the portion of the railway between Mullingar and Athlone, 
and the construction and completion of the said portion of the said railway 
between the same places, with the necessary stations and works, so as to open the 
same for the use of the public, with all requisite engines, carriages and plant, on 
or before the 31st day of December 1851 ; and also shall and will from time to 
time, and* particularly when thereunto required by the said John Stvettell 
Brickwood, as such secretary as aforesaid, or other the secretary for the time 
being of the said Public Works Loan Commissioners, and in any event within 
six calendar montlis from the date of these presents, produce evidence to the 
satisfaction of the said Public Works Loan Commissioners of the due 
expenditure and application of the said sum of 100,000/., the repayment 
whereof is intended to be hereby secured, and of the monies so to be raised 
as aforesaid for the purposes and in maimer aforesaid ; and also that they 
the said company shall complete the whole of the said railway between Mullingar 
and Galway, and open the same for the use of the public on or before 
the 31st day of December 1851 ; and further, that in case the said railway 
between Mullingar and Galway shall not be completed by the said railway 
company, and opened for the use of the public on or before the said 31st day of 
December 1851, and any money shall have been advanced to the said railway 
company upon the security of these presents which shall then be unpaid, then 
and thereupon it shall be lawful for the said Public Works Loan Commissioners, 
with the consent of the Commissioners of Her Majesty’s Treasury, at any time 
after the said 3lst day of December 1851, and notwithstanding any subsequent 
receipt of interest or principal monies, to enter upon and take possession of the 
entire line of railway belonging to the said company between Athlone and 
Galway, or so much thereof as shall be completed, and all lands and heredita- 
ments acquired or agreed to he acquired bv the said railway company for the 
purposes of the said line, and any stations or buildings belonging to or intended 
to be appropriated to the said line, and thenceforth to hold the same freed and 
discharged from all claim and demand whatsoever, both at law and in equity, of 
the said railway company, and then and in such case they the said railway 
company shall and will by such deeds, conveyances, assignments and assurances, 
and in such manner and form as the said Public Works Loan Commissioners 
shall require nr direct, grant, release, assign, convey and assure the same to the 
said Public Works Loan Commissioners, or tbeir secretary for the time being, or 
as the said Public Works Loan Commissioners shall direct, freed and discharged 
from all claim and demand whatsoever, both at law and in equity, of the said 
railway company, and then and in such case, or at the option of the said Public 
Works Loan Commissioners, without any such grant, conveyance, assignment or 
assurance by or from the said railway company, they the said Public Works Loan 
Commissioners, with such consent of the Commissioners of Her Majesty’s Trea- 
sury as aforesaid, may transfer the said line, property, and effects to any com- 
pany or partnership, or party, subject nevertheless to the payment by such 
transferee of the monies due to the said Public Works Loan Commissioners, and 
interest in all respects as is by the lastly-recited indentures of mortgage, and by 
these presents respectively, or shall or may be hereafter otherwise provided with 
Tfspect to the payment thereof by the said railway company, and thereupon such 
transferee shall be entitled to have the said line, property and effects for his ovni 
use, freed and discharged from all claims and demands whatsoever of the said 
railway company, and as regards the said line from Athlone to Galway, and the 
property therein, such transferee shall have all and every the rights, powers and 
privileges by the said Act of the 12 th and 13th years of the reign of Her present 
Majesty, and any of the said recited Acts given to or vested in the said railway 
company, and in all respects as if the same were herein repeated and agreed to 
i66. * M 3 be 
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be conferred on or given to such transferee, to the end and intent that such 
transferee may complete the said line, and acquire lands and hereditaments for 
that purpose, and work the same, and receive and take tolls in respect thereof in 
all respects as the said railway company is by the said Act of the 12th and I3th 
years of the reign of Her present Majesty, or any of the said Acts herein recited, 
authorised to do, and may in respect of such railway from Athlone to Galway 
stand in the place of the said railway company, and so that all the powers and 
provisions in the said Act of the 12th and 13th years of the reign of Her present 
Majesty, or any of the said herein-recited Acts contained, with respect to the 
securities to be given as therein mentioned, and the powers and provisions appli- 
cable to the said railway company, shall apply to such transferee, and so that 
the said several baronies and half-baronies, and county of the town of Galway, 
shall or may in all respects be liable to contribute and pay to such transferee the 
monies tliey would (but for such transfer) be liable to pay to the said railway 
company, and that the same shall or may be raised and paid accordingly, as by 
the said Act of the 12th and 13th years of the reign of Her present iMajesty is 
directed, in all respects as if the same were payable to the said railway company : 
And it is hereby agreed and declared between and by the said parties to 
these presents, and particularly by and on the part of the said railway company, 
that any such transfer may be made on such terms and conditions as the said 
Public Works Loan Commissioners, with such consent as aforesaid, may think 
fit, and that on any such transfer the said transferee shall in all respects stand in 
the place of the said railw'ay company as regards the liability on the securities 
to the said Public Works Loan Commissioners, and as if the same had been 
made to the said Public Works Loan Commissioners by such transferee instead 
of by the said railway company, except so far as the same may be altered by 
reason of any special terms and provisions made on such transfer; and also that 
they the said railway company shall and will from time to time, and particularly 
on the request of the said Public Works Loan Commissioners, or of tlieir secre- 
tary for the time being, deliver unto the said secretary accounts of the annual 
and other receipts and expenditure of the said railway company in respect of the 
whole of the line authorised to be made by the said recited Acts relating to the 
said railway company, and also in respect of the said canal ; and also shall and 
will, immediately after date of these presents, at their own costs furnish to the 
said Public Works Loan Commissioners, or to their solicitors, an abstract or 
abstracts of the several titles of the said company of or to all and singular the 
lands, tenements, hereditaments and premises, including the said canal and, 
works already purchased, taken or acquired by the said company, and shall and 
will at the like costs, on or before the 29th day of September 1851, furnish to 
the said Public Works Loan Commissioners, or to their solicitors, an abstract or 
abstracts of the several titles of the said company of or to the whole of the lands, 
tenements, hereditaments and premises which shall then have been purchased, 
taken, or acquired by the said company, or which shall be requisite or necessary 
for the purposes of the said railways and undertakings, and the works and build- 
ings connected therewith, and such other evidence of title to the same premises 
as the said Commissioners may require, and by such abstract or abstracts 
respectively, deduce to the said railway company a good and marketable title to 
all and singular the same several lands, tenements, hereditaments and premises 
to the satisfaction of the said Public Works Loan Commissioners, or deduce such a 
title thereto as may under the circumstances of each case be satisfactory to the said 
Public Works Loan Commissioners, or their counsel, free from all incumbrances, 
except as appears by these presents, and shall and will on demand pay to the said 
Public Works Loan Commissioners all such costs, charges and expenses as they 
shall expend or be put unto, in or about the investigation of such titles, or in 
anywise howsoever relating thereto ; and also that the said railway company 
shall and will from time to time, and particularly on the request of the said 
Public Works Loan Commissioners, or of their secretary for the time being, de- 
liver unto the said secretary all deeds, evidences, writings, abstracts of title, a^d 
other documents (except tfie title deeds of the canal company) relating to the 
said lands, tenements, hereditaments, or property purchased, or which shall 
hereafter during the continuance of the security intended to be hereby made, be 
purchased by the said railway company, or on their behalf, for or in relation to 
the site of the said railways and works, or on any other account ; and shall and 
will deliver the said title deeds relating to the said canal when and as soon as the 

said 
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said railway company shall be entitled to the possession of the same : And the . . 5- 
said Midland Great Western Railway of Ireland Company do hereby for them- Loansf^* 
selves and their successors further covenant, promise, and agree witli and to the 
said John Strettell Brickwood, as such secretary as aforesaid, his executors, ad- 
ministrators, successors, and assigns, that in case the residue of the hereinbefore 
mentioned sum of 17,538/. 9^. Government 3/. 5s. per cent, stock, or any part 
thereof, shall at any time be applied by the said Board of Control in the execu- 
tion of such works as the said Board of Control shall or may consider necessary 
for the due maintenance and preservation of the said canal ; or in case such resi- 
due shall be insufficient for any such repairs as aforesaid, then and in any such 
case they, the said Midland Great Western Railway of Ireland Company, or 
their successors, shall and will, within the period of one month after the said 
railway company shall be required in writing so to do, replace the amount 
which shall have been expended out of the said Government 3 /. 6 per cent, 
stock, and fully repay the amount which shall have been so expended by the 
said Board of Control : provided always, and it is hereby expressly provided, 
agreed and declared, that if at any time or times hereafter default shall be 
made in payment of the said principal and interest monies hereby respectively 
secured, or any part or parts thereof respectively, at the day or time or days or 
times on which the same respectively ought to be paid, according to the true 
intent and meaning of these presents, or in case default shall be made in any of 
the covenants hereinbefore contained on the part of the said company; then and 
so often as the same shall happen, these presents (which comprise future calls on 
the shareholders of the said company) shall from and after notice in writing to 
that effect shall be served on the said railway company by or on the part of the 
said Public Works Loan Commissioners, or the said John Strettell Brickwood, or 
other the' secretary for the time being of the said Commissioners, preclude the com- 
pany from receiving and applying to the purposes of the said railway company 
any calls to be made by the said company : provided always, and it is hereby 
lastl}’^ agreed and declared between and by the said parties hereto, that these 
presents, which are prepared in the form directed by the said Public Works 
Loan Commissioners, shall be taken in all respects to be a mortgage, charge, or 
security taken in pursuance and execution of the said Acts of Parliament 
hereinbefore recited, mentioned, or referred to ; and that the said John Strettell 
Brickwood, as such secretary as aforesaid, his heirs, executors, administrators, 
successors and assigns, and the Public Works Loan Commissioners acting 
under or by virtue of the said recited Act of the 12th and 13th years of the 
reign of Her present Majesty, and of the said Acts relating to loans for public 
works, or any or either of them, shall by virtue of these presents, and in respect of 
the principal and interest monies intended to be hereby secured, have all and 
every the powers and authorities, rights, privileges and priorities by all the said 
several Acts hereinbefore mentioned or referred to, or any or either of them, given 
for the securing and recovering the moneis to be lent in pursuance of the same 
Acts respectively, or auy or either of them, in all respects as if such power.s, 
authorities, rights, privileges and priorities, and every of them, had been, herein 
expressly repeated and set forth, given or created. 

In witness whereof the said Company have caused their common seal to be 
hereunto affixed, the day and year first above written. 



26 June 1851. — Bond for due Application, (4th Advance). 

; Know all men by these presents, that we, John Ennis, of Merrion-square, 
Dubhn, in that part of the United Kingdom of Great Britain and Ireland called 
Ireland, Esquire; Joseph Boyce, of Mount-street, Dublin aforesaid, Esquire; 
Joseph Cowper, of Leeson-street, Dublin aforesaid, Esquire; John Gaynor, of 
Kingstown, in the county of Dublin aforesaid, Esquire ; James Dig^s La 
Touche, of Dominick-street, Dublin aforesaid, Esquire ; James Perry, of Black- 
rock, Dublin aforesaid, Esquire; Thomas Richardson, of Montpelier Hill, 
Dublin, Esquire ; James Stirling, of Fitzwilliam-place, Dublin aforesaid, Esquire ; 
and Joshua Watson, of Rathfarnham, in the county of Dublin aforesaid, Esquire ; 
are held and firmly bound to our Sovereign Lady Victoria, by the Grace of God 
of the United Kingdom of Great Britain and Ireland, Queen, Defender of the 
. i66. M4 V3.ith, 
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Faith in the sum 200 OOOI. of lawful money of Great Britain, to be paid to our 
said Sovereign Lady the Queen, or to Her certain attorney, heirs or successors 
far which payment to be well and faithfully made, we bind ourselves, and every 
of us and every or any 8, 7 , 6, 6, 4 , 3 , and 2 of us, and the heirs erecutom 
and administrators of us, and of eveiy of ns, and of every or any 8 7 6 5 Ta 

f1 these presents. Sealed with oui 

seals tLis 26th day of June, in the year of our Lord 1851 . 



Wheheas, by an Act of Parliament made and passed in the eighth year of the 
reip of Her present Majesty Queen Victoria, intituled “An Act,” 4 c There 
follow recitals of the Acts, fee., similar, or to the effect of the recitds coiltS 
m the before-stated mortgage of even date] ; And whereas the whole of the said 
principal sums of 100,0001., 100,0001., and 100,000/. secured by the here^ 
belore-recited indentures ot mortgage, is now due or owing under 4r by virtue 
of the same inttentuves, with a proportionate part of the current half-year's 
And whereas the said company having occasion 
fol the fmther sum of 100,000/., further part of the said Lm of 500 oToT 
mthorised by the sard recited Act of the 12 th and 13 th years of Her present 
Majesty to be advanced to the said company, with such consent of the Commis- 
Wnrt ^ n Majesty s Treasury as aforesaid, have requested the said Public 
“ Commissioners to advance the same, which they have resolved to 

mciffTreLnr'* coniplying with the terms of the said lastly 

recited lieasriry Warrant m manner iieremafter mentioned, and entering into 

pan inXTeVSr''®’“®'T“‘? f .“‘iP"'=‘«'’“ are contained on their 
in” ■ j u ui- m f P“*'‘ recited indenture of mortgao-e : And whereas 
the said Public Works Loan Commissioners have, previously^ to the execution of 

woo?ars 7 ch‘‘secr^t“‘^’ ““"f n® delivered by the said John Slrettell Brick- 
wood, as such secretary as aforesaid, to the said Midland Great Western Rail 
way of Ireland Company, a certificate by means whereof the said comnanv will 

Debrthelum Reduction of the National 

ueot me sum of 100,000/., part of the monies directed to be issued under the 

hereinbefore in part pcited Act of ParUament of the 12 th and 13th years of 

600 00(?/’’s‘'““f‘l,^''’‘’?^’ *’“'''■* instalment of the said' loan of 

600 , 000 1 . so authorised to be advanced by the said Public Works T nan rnn-rmis 

?SX^affa?eZr?l ““deration 

V’ j ^ " indenture bearing or intended to bear even date wifb but 
exp4ledZTe"'mad‘e T, '"’'““‘Z “.f shove-written bond, and m^de or 

tuero, and of the said last-mentioned Treasurv Warrinf t or one oi 

mmmWMm 

then belonging or which mSthZerfZ‘’fl '‘“Tof *em, 

company, and all rr^ folk ® Jr f said railway 

aftei? to\ccr„e to'Srfibrt; Ze ^f Ibt ZT, 

and property whatsoever o/or to whicirtlic all other works 

there'afteV riight be seLd JsselZ 

together with all and singular the rights mjmbjs 

and appendages tilereto respectively bllongiug o^^S a^'n^wSf: 

. hold. 
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hold, receive and take the said railways and undertakings, future calls, canal, 
works, lands, property, chattels and effects, rates, tolls, profits and receipts, and 
all and singular other the hereditaments and premises thereinbefore granted 
conveyed, assigned or assured, or intended so to be, unto and by the said John 
Strettell Brickwood, as such secretary as aforesaid, his heirs, executors, adminis- 
trators, successors and assigns respectively, according to the nature and quality of 
the same premises respectively, with such privity as therein is mentioned, and 
subject as therein is mentioned, and also subject to the proviso for redemption 
thereinafter contained, on payment by the said Midland Great Western Railway 
of Ireland Company, their successors or assigns, unto the cashiers of the Bank of 
England, at their office, for the use of Her Majesty, Her heirs or successors, 
of as well the said principal sums of 100,000/., 100,000/., and 100,000 /., and 
interpt secured by the hereinbefore-recited indentures, by the instalments, at 
the times and in the manner therein particularly mentioned or appointed for the 
payment of the same respectively, as also of interest at the rate of 3 1 . lo^. per 
cent, per annum on the said further principal sum of 100 , 000 /., to be com- 
puted from the day mentioned for such purpose at the foot of the lastly therein- 
before and hereinbefore-mentioned certificate (being the time of advancing the 
said last-mentioned principal sum of 100,000 /.), by equal half-yearly payments, 
on the 25tli day of June and the 25th day of December in every year, the first 
of such half-yearly payments to be made on the 25th day of December next,, and 
on payment by the said company unto the said cashiers, at the Bank of En inland, 
for the use of Her said Majesty, Her heirs and successors, of the said . further 
principal sum of 100,000 /., being the fourth instalment of the said loan, on the 
25th day of December 1851, or on any other acceptance of the said principal 
and interest monies by or under the order or direction of the said Public Works 
Loan Commissioners; and it was thereby agreed and declared between and by 
the said parties to the indenture now in recital, and particularly by and on the 
part of the said John Strettell Brickwood, as such secretary as aforesaid, that if 
the said company should well and truly observe and perform the several cove- 
nants thereinafter contained, and on their part to be performed, and if interest 
after the rate aforesaid should be duly paid half-yearly on the days therein- 
before appointed for payment of the same, then no part of the principal sum of 
100,000 /. secured by the indenture now in recital, and being the fourth instal- 
ment of the said loan, should be required to be repaid for 10 years from the 
date of the indenture now in recital, and that after the expiration cf 10 years 
from the date of the indenture now in recital, and duj-ing such time as the prin- 
cipal and interest monies should be punctually paid half-yearly as thereinafter 
mentioned, the said principal sum of 100,000 1 . should be repaid, with interest, 
in manner following; that is to say, there should be paid half-yearly, on the 
days thereinbefore appointed, as from the expiration of the said 10 years, the 
sum of 2 /. 10 per cent, on the sum of 100,000/-, and a sufficient part of 
such half-yearly payments should be first applied in discharge of the interest 
from time to time accruing due on that part of the principal sum which should 
fioin time to time be unpaid, and the residue of such half-yearly payments 
should be applied in discharge of the principal money secured, until the whole 
thereof, with interest-thereon, should be paid off; and in the said indenture now 
in recital is contained a covenant on the part of the said company with the 
said John Strettell Brickwood as such secretary as aforesaid, his heirs, executors, 
administrators, successors and assigns, and other the secretary for the time 
being of the said Public Works Loan Commissioners, that the said railway com- 
pany would well, truly, and faithfully lay out and expend the whole of the said 
sum of 100,000/., the repayment whereof was intended to be thereby secured as 
aforesaid, solely and exclusively for, in, or about the purchase of land necessary 
for the purposes of the said railway between Athlone and Galway, and the con- 
struction and completion of the same railway, with the necessary stations and 
works, and the expenses incidental thereto incurred or to be incurred subse- 
quently to the 28th day of July 1849, and so as to open the same for the use of the 
public, with all requisite engines, carriages, and plant, on or before the 31 st day 
of December 1851 ;• and also would from time to time, and particularly when 
thereunto required by the said John Strettell Brickwood, as such secretary as 
aforesaid, or other the secretary for the time being of the said Public Works 
Loan Commissioners, and in any event within six calendar months from the 
date of the indenture now in recital, produce evidence to the satisfaction of the 

N said 
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said Public Works Loan Commissioners of the due expenditure and application 
of the said sum of 100,000 1. for the purposes and iu manner aforesaid : And 
whereas the above-bounden John Ennis, Joseph Boyce, Joseph Cowper, John 
Gaynor, James Digges La Touche, James Perry, Thomas Richardson, James 
Stirling, and Joshua Watson, being the major part of the directors for the time 
being of the said company, have, in pursuance of the said agi’eement and in 
consideration of the premises, executed the above-written bond or obligation, 
subject to the condition hereunder written for making the same void, and con- 
sented and agreed to execute the same, not in their capacity of directors, but so 
as to render themselves jointly and severally personally liable for or charged 
with the payment of any demand which might lawfully be made thereunder in 
case of non-observance, non-performance, or other breacii of the condition of the 
above-written bond, notwithstanding such demand might exceed the extent of 
their or his respective share in the capital of the company not paid up at the 
time of such demand, and so also as to render themselves jointly and severally 
personally liable at law and in equity to be sued or prosecuted, and to render 
their, and each and every or any of their bodies, goods, or lands liable to execu- 
tion of any legal process in case of non-observance, non-performance, or other 
breach of the condition of the above-written bond, anything in the hereinbefore- 
recited Acts of Parliament, 'or any of them, to the contrary in anywise notwith- 
standing : Now the condition of the above-written bond or obligation is such, 
that if the said Midland Great Western Railway of Ireland Company shall and 
do well, truly, and faithfully lay out and expend the whole of the said sum of 
100,000 /. so lent and advanced to them by the said Public Works Loan Com- 
missioners upon the security of the said indenture of mortgage, bearing or 
intended to bear even date with the above-written bond solely and exclusively 
for, in, or about the purchase of land necessary for the purposes of the portion 
of the said railway between Athlone and Galway, and the construction and 
completion of the same railway, with the necessary stations and works, and the 
engines, carriages and plant necessary or requisite for the same, and the 
expenses incidental thereto incurred or to be incurred subsequently to the 28th 
day of July 1849, and also if the said company do and shall from time to time, 
and particularly when thereunto required by the said John Strettell Brickwood, 
as such secretary as aforesaid, or other the secretary for the time being of the 
said Public Works Loan Commissioners, and in any event within six calendar 
months from the date of the above-written bond, produce evidence to the satis- 
faction of the said Public Works Loan Commissioners of the due expenditure 
and application of the said last-mentioned sum of 100,000 1. for the purposes 
and in manner aforesaid, then and in such case the above-written bond shall be 
void and of no eifect, otherwise the same shall be and remain in full force and 
virtue. 



8 d November 1851. — Mortgage for £, 50,000, ( 5 th Advance). 

This Indenture, made the third day of November, in the year of our Lord 
1851, between the Midland Great Western Railway of Ireland Company of the 
one part, and John Strettell Brickwood, of the South Sea House, in the City of 
London, Esquire, Secretary of the Commissioners for carrying into execution an 
Act of Parliament made and passed in the fifty-seventh year of the reign of his 
late Majesty King George the Third, intituled “An Act to authorise the issue of 
Exchequer Bills and the advance of Money out of the Consolidated Fund to a 
limited amount for the carrying on of Public Works and Fisheries in the United 
Kingdom, and Employment of the Poor in Great Britain in manner therein 
mentioned and the Acts subsequently passed for amending, continuing or 
extending the same, or authorising the further issues of Exchequer Bills or the 
advance of money for the like purposes, and which said Commissioners are 
commonly called “The Public Works Loan Commissioners,” of the other part: 
Whereas, by an Act of Parliament made and passed in the eighth year of the 
reign of Her present Majesty Queen Victoria, intituled “An Act,” &c. [here 
follow recitals of the Acts, &c., similar or to the effect of the recitals contained in 
the before-stated mortgage of the 25th day of June 1851, and a recital of the 
same indenture] : And whereas the said Midland Great Western Railway of 
Ireland Company allege that they have completed the line of railway from 

Mullingar 
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MixlHngar to Athlone, with all nece^ary stations and works, and they have pro- 
duced evidence to the satisfaction of the said Public Works Loan Commissioners 
of the expenditure and application of the said last-mentioned sum of 100,000 1 . : 
And whereas by a warrant in writing under the hands of two of the Commis- 
sioners of Her Majesty’s Treasury, and bearing date on or about the 30 th day 
of October 1851, the Commissioners of Her Majesty’s Treasury have authorised 
and required the Public Works Loan Commissioners to advance and lend to the 
said railway company the further sum of 50,000 for the purpose of being 
applied in and towards the formation of the said railway from Athlone to 
Galway, upon having the repayment of the same sum of 50,000/., with interest 
for the same after the rate of 3/. lo^. per cent, per annum, secured by a mort- 
gage of all the property and effects of the said railway company which by 
the thereinbefore and hereinbefore-recited Acts relating to the said company, 
or any of the Acts relating to advances by the said Public Works Loan Com- 
missioners, or otherwise, the said company are authorised to mortgage, including 
calls payable by the shareholders of the said company, and such sum and 
interest to be paid by the instalments and in manner in and by the said Act of 
the 12th and 13th years of the reign of Her present Majesty provided, and so 
as such mortgage should contain covenants on the part of the said company to 
tlie effect or for the purposes hereinafter contained, and next hereinafter referred 
to; that is to say, to apply the said sum of 50,000/. towards the formation of 
the said railway from Athlone to Galway, and the expenses incidental thereto 
incuiTed or to be incurred subsequently to the 28 th day of July 1849, to produce 
evidence to the satisfaction of the said Public Works Loan Commissioners within 
six calendar months from the date of these presents, of the due application of 
the said intended advance of 60,000 1. for the several and respective purposes 
thereinbefore and hereinbefore mentioned oj referred to, to complete the railways 
between Mullingar and Athlone and between Athlone and Galway, and to open 
the same respectively for the use of the public on or before the 31st day of 
December 1861, and in the event of the said railway between Mullingar and 
Galway not being so completed and opened on or before the 31st day of 
December 1851, to surrender and assign the said entire line of railway between 
Athlone and Galway, and all property, plant, chattels and effects of the said 
company belonging thereto or connected therewith, or used for the purposes of 
the same, or in connexion therewith, freed from all incumbrances by the 
said company (except any debt for the time being due or owing to the said 
Public Works Loan Commissioners) to the said Public Works Loan Commis- 
sioners, or their secretary, in case they should be desirous, with the consent of 
the Commissioners of Her Majesty’s Treasury, of entering on. and taking posses- 
sion of the said railway between Athlone and Galway, in pursuance of the said- 
recited power in that behalf contained in the said recited Act of the 12th and 
13th years of the reign of Her present Majesty, to deduce the title of the said 
company on or before the 31st day of December 1861 , to the satisfaction of the 
said Public Works Loan Commissioners, at the expense of the said company, 
to all the lands, hereditaments and property which they had acquired or might 
thereafter acquire under the powers and provisions of the said recited Acts, or 
any of them, or otherwise howsoever, and provided such mortgage should contain 
such other powers, stipulations and provisions, as well in addition to as in 
extension of the covenants thereinbefore mentioned or referred to, as the said 
Public Works Loan Commissioners might think fit and direct, and provided 
that in addition to such mortgage and such covenants as aforesaid, the directors 
of the said company for the time being, or the major part of them, should by 
their joint and several bond become bound to Her Majesty in the penal sum of 
100,000Z, for the due application of the said sum of 60 ,OOOZ. to be advanced 
as aforesaid, and production of evidence in support thereof in terms of the 
covenants in that behalf hereinbefore mentioned or referred to : And whereas 
there is now due and owing upon the said recited security to the trustees of the 
Royal Canal Company the principal sum of 135,860Z. 155. Zd., and no more, 
and the current half-year’s interest in respect thereof, all previous interest having 
been paid as they the said Midland Great Western Railway of Ireland Company 
do hereby testify and declare : And whereas the whole of the said principal sums 
of 100,000/., 100,000/., 100,000/., and 100,000/., secured by the hereinbefore- 
recited indentures of mortgage, is now due or owing under or by virtue of the 
same indentures, with a proportionate part of the current half-year’s interest 
i66. jT 2 thereon 
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thereon respectively ; And whereas the said company having occasion for the 
sum of 50,000?., further part of the said sum of 500,000 1 . authorised by the said 
recited Act of the 12th and 13tb years of Her present Majesty to be advanced 
to the said company, with such consent of the Commissioners of Her Majesty’s 
Treasury as aforesaid, have requested the said Public Works Loan Commis- 
sioners to advance the same, vhich they have resolved to do upon the said 
railway company coraplymg with the terms of the said lastly-recited Treasury 
Warrant in manner hereinafter mentioned or contained, and entering into such 
further or other covenants, provisoes, agreements or stipulations as are herein- 
after on their part contained : And whereas the said Public Works Loan Com- 
missioners have previously to the execution of these presents caused to be 
delivered by their secretary, the said John Strettell Brickwood, to the said Mid- 
land Great Western Railway of Ireland Company a certificate, by means 
whereof the said company will be entitled to receive from the Commissioners 
for the Reduction of the National Debt the sum of 50,000?., part of the monies 
directed to be issued under the hereinbefore in part recited Act of Parliament of 
the 12 th and 13th yeai’S of Her said present Majesty, and being the fifth instal- 
ment of the said loan of 500,000?. so authorised to be advanced by the said 
Public Works Loan Commissioners to the said company, with such consent as 
aforesaid, as the said company do hereby acknowledge : And whereas, in pur- 
suance of the said recited resolution, by a bond or obligation in writing also 
bearing or intended to bear even date with these presents, and under the hands 
and seals of John Ennis, Joseph Boyce, Joseph Cowper, John Gaynor, James 
Digges La Touche, James Perry, Thomas Richardson, James Stirling, and 
Joshua Watson, Esquires, being the major part of the directors for the time 
being of the said company; after reciting as or to the effect aforesaid, and that 
they the there above-bounden John .Ennis, Joseph Boyce, Joseph Cowper, John 
Gaynor, James Digges La Touche, James Perry, Thomas Richardson, James 
Stirling, and Joshua Watson had consented and agreed to execute the there 
above-written bond, not in their capacity of directors, but so as to render them- 
selves, jointly and severally, personally liable for or charged with the payment 
of any demand which might lawfully be made thereunder in case of non- 
observance, non-performance, or other breach of the condition of the said 
bond, notwithstanding such demand might exceed the extent of their or his 
respective share in the capital of the company not paid up at the time of 
such demand, and so also as to render themselves jointly and severally personally 
liable to be sued or prosecuted, and to render their, and each and every, or any 
of their bodies, goods or lands liable to execution of any legal process in case of 
ncn-observance,_noQ-perfonaauce, or other breach of the condition of the said 
bond, anything in the thereinbefore and hereinbefore-recited Acts of Parliament, 
or any of them, to the contrary in anywise notwithstanding, they the said 
John Ennis, Joseph Boyce, Joseph Cowper, John Gaynor, James Digges La 
Touche, James Perry, Thomas Richardson, James Stirling, and Joshua Watson, 
and every of them, and every or any eight, seven, six, five, four, three, and two 
of them, and the heirs, executors and administrators of them and of every of 
them, and of every or any eight, seven, six, five, four, three, and two of them, 
have jointly and severally become bound to Her said Majesty, Her heirs and 
successors, in the penal sum of 100,000 ?., with a condition thereunder written 
for making void the same bond if the said Midland Great Western Railway of 
Ireland Company should well, truly, and faithfully lay out and expend the 
whole of the said sum of 50,000?. so lent and advanced to them by the said 
Public Works Loan Commissioners, the repayment whereof is intended to be 
secured by these presents solely and exclusively for, in, or about the purchase of 
land necessary for the purposes of the portion of the said railway between 
Athlone and Galway, and the construction and completion of the same railway, 
with the necessary stations and works, and the engines, carriages, and plant 
necessary or requisite for the same, and the expenses incidental thereto incurred 
or to be incurred subsequeatly to the 28th day of July 1849 ; and also if the 
said company should from time to time, and particularly when thereunto 
lequired by the said John Strettell Brickwood, as such secretary as aforesaid, or 
other the secretary for the time being of the said Public Works Loan Commis- 
sioners, and in any event within six calendar months from the date of the there- 
above-written bond, produce evidence to the satisfaction of the said Public 
V\ orks Loan Commissioner of the due expenditure and application of the said 

sum 
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sum of 50,000 1. for the purposes and in mannei’ aforesaid : Now this indenture 
witnesseth, that in pursuance of the said recited agreement in this behalf, and in 
consideration of the said Public Works Loan Commissioners having so advanced 
or caused to be delivered by their said secretary, the said John Strettell Brick- 
wood, to the said Midland Great Western Railway of Ireland Company the said 
last-mentioned certificate, by means whereof the said railway company will be 
entitled to receive the said sum of 60,000 1. as aforesaid, the receipt of which 
certificate they the said railway company do hereby acknowledge, they the said 
Midland Great Western Railway of Ireland Company, in pursuance of the said 
Acts hereinbefore recited, mentioned, or referred to, or some or one of them, 
and of the said last-mentioned Treasury Warrant, and of every other power 
enabling them in this behalf, have granted, conveyed, assigned and assured, and 
by these presents do grant, conve}', assign and assure unto the said John 
Strettell Brickwood, as such secretary as aforesaid, his heirs, executor's, adminis- 
trators, successors and assigns respectively, all and every the railways and 
undertakings authorised to be constructed by the said-recited Acts relating to 
the said company, and the works, lands, property, chattels and effects of the 
said company connected therewith, and all future calls on shareholders in the 
said company, and also the Royal Canal, lands, tenements and hereditaments, 
and all other the property, chattel and effects comprised in and conveyed and 

• assigned by the said canal company to the said railway company in and by the 
said first-recited indenture of the 24tii day of October 1845, and all other lands, 
hereditaments, property, chattels and effects in connexion witlr the said canal and 
railways, or intended railways, or any of them now belonging, or which may 
hereafter belong to the said railway company, and all rates, tolls, profits and 
receipts accruing and hereafter to accrue to or for the use of the said railway 

• company, and as well in respect of the railways and undertakings authorised to 
he made by the said-recited Acts, or any of them, as of the said canal and all 
other works and property whatsoever of or to which the said railway company 
now is, or hereafter may be, seised, possessed or entitled in any manner how- 
soever, together with all and singular the rights, members, privileges, appur- 
tenances and appendages thereto respectively belonging or in anywise apper- 
taining ; and all the estate, right, title, and interest, property, claim, and demand 
whatsoever of the said railway company of, in, and to the same and every part 
thereof, together with all deeds, evidences, and writings, and abstracts of title 
and other documents, and attested or other copies of deeds, evidences, and 
writings relating to, or in anywise concerning the said railways and undertak- 
ings, canal, lands, hereditaments, property, and premises hereby granted, con- 
veyed, assigned and assured, or intended so to be, which now are or at any time 
during the continuance of the security intended to be hereby made, shall or 
may be in the custody or power of the said railway company, and the full benefit 
and advantage of ail covenants and agreements entered into or to be entered 
into by any party or parties with the said railway company for the production of 
deeds, evidences, and muniments of title relating to the said hereditaments and 
premises, or any part thereof, to have, hold, receive and take the said railways 
and undertakings, future calls, canal, works, lands, property, chattels and effects, 
rates, tolls, profats and receipts, and all and singular other the hereditaments and 
premises hereinbefore granted, conveyed, assigned or assured, or expressed, or 
iutended so to be, and every part and parcel of the same, unto and by the said 
John Strettell Brickwood, as such secretary as aforesaid, his heirs, executors, 
administrators, successors and assigns respectively, according to the nature and 
quality of the same premises respectively, with priority over all dividends, 
interest, or other monies payable or which may become payable to shareholders 
in the said railway company, and over all mor^ages, bonds, charges and 
securities whatsoever which have been or shall be hereafter created or given by 
the said railway company, except the monies and interest due and to become due 
on the hereinbefore-recited security of the 24th day of October 1845 given to the 
said trustees of the Royal Canal Company, and subject to the said security so 
.far as regards the canal, railway, lauds, hereditaments and premises therein 

comprised, but no further or otherwise; and also subject to the said securities 
•already made for the said first, second, third, and fourth advances of 100,000 
100,000 100,000 L, and 100,000 1. and interest, and to the proviso for redemp- 

tion hereinafter contained ; that is to say, Provided always, and it is hereby 
agreed and declared, that if the said Midland Great Western Raihvay of Ireland 
i66. N 3 Company, 
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Company, their successors or assigns, do and shall well and truly pay, or cause 
to be paid unto die cashiers of the Bank of England, at their office, for the use of 
Her Majesty, Her heirs and successors, as well the said principal sums of 
100,000/., 100 , 000 /., 100,000 and 100,000 and interest secured by the 
hereinbefore-recited indentures, by the instalments, at the times and in the man- 
ner therein particularly mentioned or appointed for the payment of the same 
respectively, as also interest at the rate of 3 /. 10 s. per cent, per annum on the 
said further principal sum of 60,000 /., to be computed from the day mentioned 
for such purpose at the foot of the lastly hereinbefore-mentioned certificate (beino- 
the time of advancing the said principal sum of 50,000 /.), by equal half-yearly 
paymeuts, on the 3d day of May and the 3d day of November in every year, the 
first of such half-yearly paymeuts to be made on the 3d day of May next /and 
if the said company do and shall well and truly pay or cause to be paid’ unto 
the said cashiei^ at the Bank of England, for the use of Her said Majesty, Her 
heirs and successors, the said principal sum of 50,000 /., being the fifth instal- 
ment of the said loan, on the 3d day of May which will be in the year 1852 
and do and shall make such several payments without any deduction or 
abatement whatsoever, then and in such case, at any time or times after 
such payments shall have been so made, or on any other acceptance of the said 
principal and interest monies by or under the order or direction of the said 
Public Works Loan Commissioners, he the said John Strettell Brickwood, or 
other the secretary for the time being of the said Public Works Loan Commis- 
sioners, under their order and direction, shall and will at tlie request, costs and 
charges of the said Midland Great Western Railway of Ireland Company 
reconvey, reassign, and reassure the said railways and undertakings, canal, works 
lands, property, chattels and effects, and all rates, tolls, profits and receipts, and 
all and singular other the premises hereby conveyed, assigned and assured or 
expressed, or intended so to be, with the appurtenances, unto the said railway com- 
pany or their assigns, free from all incumbrances in the meantime made, done or 
committed by the said John Strettell Brickwood, or other the secretary for the time 
being of tb e said Commissioners ; and the said Midland Great Western Railway of 
Ireland Company do hereby, for themselves and their successors, covenant 
promise and agree with and to the said John Strettell Brickwood, as such secre- 
lary as aforesaid, his executoi-a, administrators, successors and assigns, and other 
the secretary for the time being of the said Public Works Loan Commissioners 
m manner following; that is to say, that they the said railway company and 
their successors shall and will well and truly pay or cause to be paid unto the 
said cashiers of the Bank of England, at their office, and for the use of Her 
said Majesty, Hm heirs or successors, the said priucipal sum of 50,000f. of 
awful money of Great Britain intended to be hereby secured, with interest for 
the same after the rate and to be computed as aforesaid, without any deduction 
or abatement whatsoever, at the times and in the manner in the proviso or 
agreement for redemption hereinbefore contained and appointed for payment 
thereof respectively, and according to the true intent and meaning of these 
presents : provided aliroys, and it is hereby agreed and declared between and 
by the said parties to these presents, and particularly by and on the part of the 
com f n secretary as aforesaid, that if the said 

company shall well and truly observe and perform the several covenants herein- 

Tin“a “id if interest after the rate 

oivme f half-yearly on the days hereinbefore appointed for 

payment of tte same, then no part of the principal sum of 50,000 i. Lcured by 
these presents, and being the fifth instalment of the said loan, shall be required 
to be paid for 10 years from the date of these presents, and that after the 
expiration of 10 years from the date of these presents, and during such time as 
the principal and interest monies shall be punctually paid half-yearly as here- 
after mentioned, the said principal sum of 50,000/. shall be repaid wi* interest 
m manner following ; that is to say, there shall be paid half-yearly on the days 

2/10x 00 ? ooT"‘“';u“ t ^0 Varl the snmTf 

2/. lOs. per cent, oil the sum of 60,000/., and a sufficient part of such half- 

yearly payments shall be first applied in discharge of the interest from time to 
teme aeon, mg due on that part of the principal sum which shall from time to 
in disoLr’?“f half-yearly payments shall be applied 

“ f ® secured, until the whole thereof, with inte- 

rest thereon, shall be paid off; and the said Midland Great Western Railway 

of 
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of Ireland Company do hereby, for themselves and their successors, further 5 . 

covenant, promise and agree with and to the said John Strettell Brickwood, SecurWes^or 
as such secretary as aforesaid, his heirs, executors, administrators, successors and 
assigns, and other the secretary for the time being of the said Public Works 
Loan Commissioners, in manner following ; that is to say, that tliey the said 
railway company shall and will well, truly, and faithfully lay out and expend 
the whole of the said sum of 50,000Z., the repayment whereof is intended to 
be hereby secured as aforesaid, solely and exclusively for, in, or about the pur- 
chase of land necessary for the purposes of the said railway between Athlone 
and Galway, and the construction and completion of the same railway, with the 
necessary stations and works, and the expenses incidental thereto incurred or 
to be incurred subsequently to the 28th day of July 1849, and so as to open the 
same for the use of the public with all requisite engines, carriages and plant, on 
or before the 31st day of December 1851 ; and also shall and will, within the 
space of six calendar months, to be computed from the day of the date of these 
presents, complete the line of railway from Mullingar to Athlone, with all 
necessary stations and works, so as to open the same for the use of the public, 
with all requisite engines, carriages and plant, on or before the 31st day of 
December 1851 ; and also shall and will, irom time to time, and particularly 
when thereunto required by the said John Strettell Brickwood, as such secre- 
tary as aforesaid, or other the secretary for the time being of the said Public 
Works Loan Commissioners, and in any event within six calendar months from 
the date of these presents, produce evideirce to the satisfaction of the said Public 
Works Loan Commissioners of the due expenditure and application of the said 
sum of 50,000/., the repayment whereof is intended to be hereby secured for the 
purpose and in manner aforesaid ; and also that they the said company shall 
complete the whole of the said railway between Mullingar and Galway, and 
open the same for the use of the public on or before the Slst day of December 
1851 ; and further, that in case the said railway between Mullingar and 
Galway shall not be completed by the said railway company, and opened for the 
use of the public on or before the said Slst day of December 1851, and any 
money shall have been advanced to the said railway company upon the security 
of these presents which shall then be unpaid, then and thereupon it shall be lawful 
for the said Public Works Loan Commissioners, with the consent of the Com- 
missioners of Her Majesty’s Treasury, at any time after the 31st day of Decem- 
ber 1851, and notwithstanding anj subsequent receipt of interest or principal 
monies, to enter upon and take possession of the entire line of railway 
belonging to the said company between Athlone and Galway, or so much 
thereof as shall be completed, and all lands and hereditaments acquired or 
agreed to be acquired by the said railway company for the purposes of 
the said line, and any stations or buildings belonging to or intended to be 
appropriated to the said line, and thenceforth to hold the same freed and 
discharged from all claim and demand whatsoever, both at law and in equity, 
of the said railway company, and then and in such case they, the said 
railway company, shall and will by such deeds, conveyances, assignments and 
assurances, and in such manner and form as the said Public Works Loan Com- 
missioners shall require or direct, grant, release, assign, convey and assure the 
same to the said Public Works Loan Commissioners, or their secretary for the 
time being, or as the said Public Works Loan Commissioners shall direct, freed 
and discharged from all claim and demand whatsoever, both at law and in 
equity, of the said railway company ; and then and in such case,^ or at the option 
of the said Public Works Loan Commissioners, without any such grant, con- 
veyance, assignment, or assurance by or from the said railway company, they 
the said Public Works Loan Commissioners, with such consent of the Commis- 
sioners of Her Majesty’s Treasury as aforesaid, may transfer the said line, pro- 
perty and effects to any company or partnership, or party, subject nevertheless 
to the payment by such transferee of the monies due to the said Public Works 
Loan Commissioners, and interest in all respects as is by the lastly-recited 
indentures of mortgage, and by these presents respectively, or shall or may be 
hereafter otherwise provided vvith respect to the payment thereof by the said 
railway company ; and thereupon such transferee shall be entitled to have the 
said line, property and effects for his own use, freed and discharged from all 
claims and demands whatsoever of the said railway company ; and as regards 
the said line from Athlone to Galway, and the property therein, such transferee 
166 . N 4 shall 
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shall have all and every the rights, powers and privileges by the said Act of the 
12th and 13 th years of the reign of Her present Majesty and any of the said 
recited Acts given to or vested in the said railway company, and in all respects 
as if the same were herein repeated and agreed to be conferred on or given to 
such transferee, to the end and intent that such transferee may complete the 
said line, and acquire lands and hereditaments for that purpose, and work the 
same and receive and take tolls in respect thereof in all respects as the said rail* 
way company is by the said Act of the 12 th and 13th years of the reign of Her 
present Majesty or any of the said Acts herein recited authorised to do, and 
may in respect of such railway from Athlone to Galway stand in the place of 
the said railway company, and so that all the powers and provisions in the said 
Act of the 12th and 13th years of the reign of Her present Majesty, or any of the 
said herein-recited Acts contained with respect to the securities given as therein 
mentioned, and the powers and provisions applicable to the said railway com- 
pany shall apply to such transferee, and so that the said several baronies and half 
baronies and county of the town of Galway shall or may in all respects be liable 
to contribute _ and pay to such transferee the monies they would (but for such 
transfer) be liable to pay to the said railway company; and that the same shall 
or may be raised and paid accordingly as by the said Act of the 12th and I3th 
years of the reign of Her present Majesty is directed, in all respects as if the 
same were payable to the said_ railway company : And it is hereby agreed and 
declared between and by the said parties to these presents, and particularly by 
and on the part of the said railway company, that any such transfer may be 
made on such terms and conditions as the said Public Works Loan Commis- 
sioners, with such consent as aforesaid, may think fit, and that on any such 
transfer the said transferee shall in all respects stand in the place of the said 
railway company as regards the liability on the securities to the said Public 
D w T fo““’ssiouers, and as if the same had been made to the said 
i'ublic Works Loan Commissioners by such transferee instead of by the said rail- 
way company, except so far as the same may be altered by reason of any special 
terms and provisions made on such transfer ; and also that they the said 
railway ^o^pany shall and will, from time to time, and particularly on the 
request of the said Public Works Loan Commissioners, or of their secretary for 
the time being, deliver unto the said secretary accounts of the annual and other 
r^eipts and expenditure of the said railway company in respect of the whole 
ol the line authorised to be made by the said recited Acts relating to the said 
in respect of the said canal ; and also shall and will, 
presents, at their own costs fnrnish to the 
of Loan Commissioners or to their solicitors, an abstract or 

lanrts w ‘he said company of or to all and singular the 

lands, tenements, hereditaments and premises, including the said oLal and 

^dUtlhrhk ” acquired by the said company, and shall and 

he sa d PuhHc lv ‘‘“y Deoemberisai, famish to 

■ibstocts of ” fa ‘heir solicitors, an abstract or- 

^ ® ‘ " •“ *hole of the lands, 

tSeror aemfae^r^,? ^een purchased, 

to *e nSsef “1 "hfah shall be requisite or necessary 

pampas® of the sard railways and undertakings, and the works and 

mi es"Jars”afa ‘“a to theTJme pre- 

“ pectTvefa dXoeTn ““h “batraot or abstrLts- 

toTl and marketable title 

to dll and s mgular the same several lands, tenements, hereditaments and 

deSe m f loan'c“i„nl^m: 

aefluce ncli a title thereto as may, under the circumstances of each case 

toetom alf ncumbrf Commissioners, or their counsel’ 

I incumbrances, except as appears by these nresents • ami sbal 

11 s^c c™.s'’Thatef‘" Lo^T C^mmtiott 

dll SUCH costs, charges and expenses as they shall exnend or he ,.r.tn 

rdatfao.“'rrefa^ 

reiaiing thereto , and also that the said railway comnanv shall and 

W rkrLrConindr^’ ™ saw Pubto 

mto the said^aemeef ‘ke time being, deliver 

nr. 1 +1 secietaiy all deeds, evidences and writings, abstracts of title- 

and other documents, (except the title deeds of the cana® company^ relaLg- 

to 
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to the said lands, tenements, hereditaments, or property purchased, or u'bicli 

shall hereafter during the continuance of the security ‘intended to be hereby Socmities'for 

made, be purchased by the said railway company cron their behalf, for orinrela- 

tion to the site of the said railwaj's and works, or on any otlier account and 

shall and will deliver the said title deeds relating to the said canal, when and as 

soon as the said railway company shall be entitled to tlie possession of the same : 

And the said Midland Great Western Railway of Ireland Company do hereby, for 
themselves and their successors, further covenant, promise and agree with ami 
to the said John Strettell Brickwood, as such secretary as aforesaid, his executors 
administrators, successors and assigns, that in case the residue of th- herein! 
before-mentioned sum of 17,53SZ. 9^., Government Zl. 5 s. per cent. stock, or any 
part thereof, shall at any time be applied bv the said Board of Control in the 
execution of sucli works as tlie said Board of Control shall or may consider 
necessary tor the due maintenance and preservation of the said canal, or in case 
such residue shall be insufficient for any such repairs as aforesaid, then and in 
any such ease they the said Midland Great Western Railway of Ireland Com- 
pany or their successors, shall and %vill, within the period of one month after the 
said railway company shall be required in writing so to do, replace the amount 
which shall have been expended out of the said Government Zl. 5 j. per cent, 
stock, and fully repay the amount which shall have been so expended bv the 
said Board of Control: provided always, and it is hereby expressly provided 
agieed^ and declared, that if at any time or times hereafter default shall be 
made in- payment of tlie said principal and interest monies hereby respectively 
secured, or any part or parts thereof respectively, at the dav or time or days or 
times on which the same respectively ought to be paid according to the true 
intent and lueauing of these presents, or in case default shall be made in any of 
the covenants hereinbefore contained on the part of the said company, then and 
so often as the same shall happen, these presents (which comprise future calls on 
the shareholders of the said company) shall, from and after notice in writing to 
1 ^) 1 V ® ^ served on the said railway company by or on the part of the 

said 1 ublic Works Loan Commissioners, or the said John Strettell Brickwood or 
other the secretuiy for the time being of the said Commissioners, preclude the 
company from receiving and applying to the purposes of the said railway com- 
pany any calls to be made by the said company: provided always, and it is 
liereby lastly agreed and declared between and by the said parties hereto, that 
these p_i-esents, which are prepared in the. form directed by the said Public Works 
Loan (/ommissioners, shall be taken in all respects to be a mortgao-e, charge or 
secuniy taken in pursuance and execution of the said Acts of Parliament herein- 
before recited, rnendoned or referred to, and that the said John Strettell Brick- 
wood, as such secretary as aforesaid, his heirs, executors, administrators, succes- 
sors and assigns, and the Public Works Loan Commissioners actino- under or by 
virtue of the said recited Act of the 12th and I3th years of the^reiem of Her 
present Majesty, and of the said Acts relating to loans for Public Works, or any 
or either of them, shall by virtue of these presents, and in respect of the principal 
and interest monies intended to be hereby secured, have all and every the powers 
and authorities, riglits, privileges, and priorities, by all the said several Acts 
hereinbefore mentioned or referred to, or any or either of them, given for the 
securing and recovering the monies to be lent in pursuance of the same Acts 
respectively, or any or either of them, in all respects as if such powers, authorities, 
rights, privileges and priorities, and every of them, had been herein expressly 
repeated and set forth, given, or created. In witness whereof the said company 
have caused their common seal to be hereunto affixed, the day and year first 
aboveavritten. ’’ 



3d November 1851. — Bond for due Application, (5th Advance.) 

Know ail men by these presents, That we, John Ennis, of Merrion-square 
Dublin, 111 that part of the United Kingdom of Great Britain and Ireland called 
Jrelancl, Esquire; Joseph Boyce, of Upper Mount-street, Dublin aforesaid, 
Esquire; Joseph (.owper, of Leeson-street, Dublin aforesaid, Esquire; John 
Gay^r, of Kinptown, in the county of Dublin aforesaid, Esquire ; James Digges 
La Touche, of Dominick-street, Dublin aforesaid, Esquire; James Perry, of 
Blackrock, Dublin aforesaid, Esquire; Thomas Richardson, of Montpiier 
ib6. O ^Hill, 
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Hill, Dublin, Esquire ; James Stirling, of Fitzwilllam-place, Dublin aforesaid, 
Esquire ; and Joshua Watson, of Rathfarnham, in the county of Dublin afore- 
said, Esquire; are held and firmly bound to our Sovereign Lady Victoria, 
by the Grace of God of the United Kingdom of Great Britain and Ireland, 
Queen, Defender of the Eaith, in the sum of 100,000 1 . of lawful money of Great 
Britain, to be paid to our said Sovereign Lady the Queen, or to her certain 
attorney, heirs, or successors ; for -which payment to be well and faithfully made, 
we bind ourselves, and every of us, and every or any 8 , 7, 6 , 6 , 4, 3, and 2 of 
us, and the heirs, executors and administrators of us, and of every of us, and 
of every or any 8 , 7, 6 , 5, 4, 3, and 2 of us, jointly and severally, firmly by these 
presents. Sealed with our seals this 3d day of November, in the year of our 
Lord 1851. 



Whereas, by an Act of Parliament made and passed in the eighth year of the 
reign of Her present Majesty Queen Victoria, intituled " An Act, &c. [hei*e follow 
recitals of the Acts, &c., similar or to the effect of the recitals contained in the 
before-stated mortgage of even date] : And whereas the whole of the said prin- 
cipal sums of 100,000?., 100,000?., 100 , 000 /., and 100,000?., secured by the 
hereinbefore-recited indentures of mortgage, is now due or owing under or by 
virtue of the same indentures, with a proportionate part of the current half- 
year’s interest thereon respectively ; And whereas, the said company having occa- 
sion for the sum of 50,000/., farther part of the said sum of 500,000?. authorised 
by the said recited Act of the 12 th and 13th years of Her present Majesty to be 
advanced to the said company, with such consent of the Commissioners of Her 
Majesty’s Treasury as aforesaid, have requested the said Public Works Loan 
Commissioners to advance the same, which they have resolved to do upon the 
said railway company complying with the terms of the said lastly -recited Treasury 
Warrant in manner hereinafter mentioned, and entering into such covenants, 
provisoes, agreements, or stipulations as are contained on their part in the 
hereinafter in part recited indenture of mortgage ; And whereas the said Public 
Works Loan Commissioners have, previously to the execution of the above-written 
bond, caused to be delivered by the said John StrettellBrickwood, as such secretary 
as aforesaid, to the said Midland Great Western Railway of Ireland Company, a cer- 
tificate by means whereof the said company will be entitled to receive from the 
Commissioners for the Reduction of the National Debt the sum of 60 , 000 ?., part of 
the monies directed to be issued under the hereinbefore in part recited Act of Parlia- 
ment of the 12th and 13th. years of Her said present Majesty, and being the fifth 
instalment of the said loan of 500,000 ?. so authorised to be advanced by the said 
Public Works Loan Commissioners to the said company with such consent as 
aforesaid ; and in consideration thereof, by an indenture bearing or intended to 
bear even date with, but executed previously to the execution of the above-written 
bond, and made or expressed to be made between the said company, of the one 
part, and the said John Strettell Brickwood, as such secretary as aforesaid, 
of the other part, they, the said Midland Great Western Railway of Ireland 
Company, in pursuance of the said Acts hereinbefore recited, mentioned or re- 
ferred to, or some or one of them, and of the said last-mentioned "Treasury Warrant, 
and of every other power enabling them in that behalf, have granted, conveyed, 
assigned and assured unto the said John Strettell Brickwood, as such secretary 
as aforesaid, his heirs, executors, administrators, successors, and assigns respec- 
tively, all and every the railways and undertakings authorised to be constructed 
by the said-recitecl Acts relating to the said company, and the works, lands, 
property, chattels and effects of the said company connected there-with ; and all 
future calls on shareholders in the said company ; and also the Royal Canal, 
lands, tenements and hereditaments, and all other the property, chattels and 
effects comprised in and conveyed and assigned by the said canal company to 
the said railway company in and by the said first-recited indenture of the 24th 
day of October 1845, and all other lands, hereditaments, property, chattels and 
effects in connexion with the said canal and railways, or intended railways, or 
any of them then belonging or which might thereafter belong to the said rail- 
way company, and all rates, tolls, profits and receipts accruing and thereafter to 
accme to or for the use of the said railway company, and as well in respect of 
the railways and undertakings authorised to be made by the said-recited Acts, or 
any of them, as of the said canal, and all other works and property whatsoever of 

or 
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or to which the said mlway company then was or thereafter might be seised, 5. 

possessed, or entitled in any manner ho%vsoever, together with all and sino-ular Secoritiesfor 
the rights, members, privileges, appurtenances and appendages thereto respec- 
lively belonging or in anywise appertaining, to hold, receive and take the said 
railways and undertakings, future calls, canal works, lands, property, chattels and 
effects, rates, tolls, profits and receipts, and all and singular other the heredita- 
ments and premises thereinbefore granted, conveyed, assigned or assured, or 
intended so to be, unto and by the said John Strettell Brickwood, as such secre- 
tary as aforesaid, his heirs, executors, administrators, successors, and assigns 
respectively, according to the nature and quality of the same premises respectively, 
with such priority as therein is mentioned, and subject as therein is mentioned ; 
and also subject to the proviso for redemption thereinafter contained, on pay- 
ment by the said Midland Great Western Railway of Ireland Company, their 
successors or assigns, unto the cashiers of the Bank of England, at their office, 
for the use of Her Majesty, Her heirs and successors, of as well the said principal 
sums of lOOjOOOL, 100,000/., 100,000/., and 100,000/., and interest, secured by 
the hereinbefore-recited indentures, by the instalments, at the times and in 
manner therein particularly mentioned or appointed for the payment of the same 
respectively; as also of interest at the rate of 3/. 10 j. per cent, per annum on 
the said principal sum of 50,000/., to be computed from the day mentioned 
for such purpose at the foot of the lastly thereinbefore and hereinbefore men- 
tioned certificate (being the time of advancing the said principal sum of 
50,000/.), by equal half-yearly payments, on the 3d day of May and the 3 d 
day of November in every year, the first of such half-yearly payments to be 
made on the 3 d day of May next; and on payment by the said company unto 
the said cashiers at tlie Bank of England, for the use of Her said Majesty, 

Her heirs and successors, of the said principal sum of 50,000/., being the 
fifth instalment of the said loan, on the 3d day of May 1862 , or on any other 
acceptance of the said principal and interest monies, by or under the order or 
direction of the said Public Works Loan Commissioners: and it was thereby 
agreed and declared between and by the said parties to the indenture now in 
recital, and particularly by and on the part of the said John Strettell Brickwood, 
as such secretary as aforesaid, that if the said company should well and truly 
observe aud perform the several covenants thereinafter contained and on tlieir 
part to be performed, and if interest after the rate aforesaid should be duly paid 
half-yearly on the days thereinbefore appointed for payment of the same, then no 
part of the principal sum of 50,000/. secured by the indenture now in recital, 
and being the fifth instalment of the said loan, should be required to be 

repaid for 10 years from the date of the indenture now in recital, and 

that after the expiration of 10 years from the date of the indenture now in 
recital, and during such time as the principal aud interest monies should be 
punctually paid half-yearly as thereinafter mentioned, the said principal sum of 
60,000 1 . should be repaid, with interest, in manner following ; that is to say, 
there should be paid half-yearly, on the days thereinbefore appointed, as from the 
expiration of the said 10 years, the sum of 2 /. 10 per cent, on the sum of 

50,0p0 /,, and a sufficient part of such half-yearly payments should be first 

applied in discharge of the interest from time to time accruing due on that part 
of the principal sum which should from lime to time be unpaid, aud the residue 
of such half-yearly payments should be applied in discharge of the principal 
money secured, until the whole thereof, with interest thereon, should be paid 
off ; and in the said indenture now in recital is contained a covenant on the part 
of the said company with the said John Strettell Brickwood, as such secretary 
as aforesaid, his heirs, executors, administrators, successors and assigns, and other 
the secretary for the time being of the said Public Works Loan Commissioners, 
that the said railway company would well, truly, and faithfully lay out and expend 
the whole of the said sum of 50,000 /., the repayment whereof was intended 
to be thereby secured as aforesaid, solely and exclusively for, in, or about 
tlie purchase of land necessary for the purposes of the said railway between 
Athlone and Galway, and the construction and completion of the same railway, 
with the necessary stations and works, and the expenses incidental thereto ,, 
incurred or to he incurred subsequently to the 28th day of July 1849 , and so as 
to open the same for the use of the public, with all requisite engines, carriages 
and plant, on or before the 31st day of December 1861 ; and also would from 
time to time, and particularly when thereunto required by the said John Strettell 
^^6. 0 2 Brickwood, 
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BricWood, as such, secretary as aforesaid, or other the secretary for the time 
being of the said Public Works Loan Commissioners, and in any event within 
six calendar months from the date of the indenture now in recital, produce 
evidence to the satisfaction of the said Public Works Loan Commissioners of the 
due expenditure and application of the said sum of 50,000/. for the purposes 
and in manner aforesaid : And whereas the above bounden John Ennis, Joseph 
Boyce, Joseph Cowper, John Gaynor, James Digges La Touche, James Perry, 
Thomas Richardson, James Stirling and Joshua "Watson, being the major part of 
the directors for the time being of the said company, have, in pursuance of the said 
agreement and in consideration of the premises, executed the above-written bond or 
obligation, subject to the condition hereunder written for making the same void, 
and consented and agreed to execute the same, not in their capacity of directors, 
but so as to render tliemselves jointly and severally personally liable for or charged 
with the payment of any demand which might lawfully be made thereunder in 
case of non-observance, non-performance, or other breach of the condition of 
the above-written bond, notwithstanding such demand might exceed the extent 
of their or his respective share in the capital of the company not paid up at the 
time of such demand, and so also as to render themselves jointly and severally 
personally liable at law and in equity to be sued or prosecuted, and to render their 
and each and every or any of their bodies, goods or lands liable to execution of any 
legal process in case of non-observance, non-performance, or other breach of the 
condition of the above- written bond, anytliing in the hereinbefore-recited Acts of 
Parliament or any ofthem to the contrary in anywise notwithstanding : Now, the 
condition of the above-written bond or obligation is such, that if the said Midland 
Great Western Railway of Ireland Company shall and do well, truly, and faith- 
fully lay out and expend the whole of the said sum of 50,000 L so lent and 
advanced to them by the said Public Works Loan Commissioners upon the 
security of the said indenture of mortgage, bearing or intended to bear even 
date witl] the above-written bond, solely and exclusively for, in, or about the 
purchase of land necessary for the purposes of the portion of the said railway 
between Athlone and Galway, and the construction and completion of the same 
railway, with the necessary stations and works, and the engines, carriages and 
plant necessary or requisite for the same, and the expenses incidental thereto 
incurred or to be incurred subsequently to the 28th day of July 1849, and 
also if the said company do and shall from time to time, and particularly when 
thereunto required by the said John Strettell Brickwood, as such secretary as 
aforesaid, or other the secretary for the tirhe being of the said Public Works 
Loan Commissioners, and in any event within six calendar months from the date 
of the above-written bond, produce evidence to the satisfaction of the said Public 
Works Loan Commissioners of the due expenditure and application of the said 
last-mentioned sum ol 50,000 1. for the purposes and in manner aforesaid, then 
and in such case the above- written bond shall be void and of no effect, other- 
wise the same shall be and remain in full force and virtue. 



29th April 1852. — MoRTG.iGE for 50,000/., 6th Advance. (Residue). 

This Indenture, made the 29th day of April, in the year of our Lord 1862, 
between the Midland Great Western Railway of Ireland Company of the one 
part, and John Strettell Brickwooci, of the South Sea House, in the City of London, 
Esquire, secretary of the Commissioners for carrying into execution an Act of 
Parliament made and passed in tlie 57th year of tlie reign of his late Majesty 
King George the Third, intituled “ An Act to authorise tlie issue of Exchequer 
Bills, and the advance of Money out of the Consolidated Fund to a limited 
amount for the carryiug on of Public Works and Fislieries in the United King- 
dom, and Employment of the Poor in Great Britain in manner therein men- 
tioned;” and the Acts subsequently passed for amending, continuing or extending 
the same, or authorising the further issues of Exchequer Bills, or the advance of 
mone_v I’or the like purposes, aiid which said Commissioners are commonly called 
I'he Public "Works Loan Commissioners, of the other part: Whereas, by an Act 
of Parliament made and passed in the eighth year of the reign of Her present 
Majesty Queen "Victoria, intituled “ An Act,” &c. [here follow recitals of the 
Acts, &c. similar, or to tire effect of the recitals contained in the before-stated 

mortgage 
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mortgage of the 3 d day of November 1851, and a recital of the same indenture] : 5 . 

And whereas the said Midland Great Western Railway of Ireland Company .Secarities 
allege that they have completed the line of railway from Mullingar to Athlone, 
with all necessary stations and works, and they have produced evidence to the 
satisfaction of the said Public Works Loan Commissioners of the expenditure and 
application of the said sum of 50,000Z. : And whereas, by a warrant in writing 
under the hands of two of the Commissioners of Her Majesty’s Treasury, and 
bearing date on or about the 17th day of April 1852, the Commissioners of Her 
Majesty’s Treasury have authorised and required the Public Works Loan Com- 
missioners to advance and lend to the said railway company the further sum of 
50,OOOL for the purpose of being applied in and towards the formation of the 
said railway from Athlone to Galway upon having the repayment of the same sum 
of 50,000/., with interest for the same after the rate of 3/. 105. per cent, per 
annum, secured by a mortgage of all the property and effects of the said railway 
company which, by the thereinbefore and hereinbefore-recited Acts relating to the 
said company, or any of the Acts relating to advances by the said Public Woi*ks 
Loan Commissioners or otherwise, the said company are authorised to mortgage, 
including calls payable by the shareholders of the said company, and such sum 
and interest to be paid by the instalments, and in manner in and by the said Act 
of the 12th and 13th years of the reign of Her present Majesty provided, and so 
as such morigage should contain covenants on the part of the said company to the 
effect or for the purposes hereinafter contained, and next hereinafter referred to ; 
that is to say, to apply the said sum of 50,000/. towards the formation of the said 
railway from Athlone to Galway, and the expenses incidental thereto incurred or 
to be incurred subsequently to the 28 th day of July 1849 ; to produce evidence, 
to the satisfaction of the said Public Works Loan Commissioners within six 
calendar months from the date of these presents, of the due application of the said 
intended advance of 60 , 000 ?. for the purposes thereinbefore and hereinbefore 
mentioned or ]-eferred to; to complete the railway between Athlone and Galway, 
with all necessary stations, works, and conveniences for the use of the public, on 
or before the 29th clay of September 1852 ; to deduce the title of the said com- 
pany on or before the 29th day of September 1852, to the satisfaction of the said 
Public Works Loan Commissioners, at the expense of the said company, to all 
the lauds, hereditaments, and property which they had acquired, or might there- 
after acquire under the powers and provisions of the said-recited Acts, or any of 
them, or otherwise howsoever ; and provided such mortgage should contain such 
other powers, stipulations and provisions, as well in addition to as in extension 
of the covenants thereinbefore mentioned or I'eferred to, as the said Public Works 
Loan Commissioners might think fit and direct; and provided that in addition to 
such mortg'age and such covenants as aforesaid, the directors of the said company 
for the rime being, or the major part of them, should by their joint and several 
bond become bound to Her Majesty in the penal sum of 100,000?. for the due 
application of the said sum of 50,000?. to be advanced as aforesaid, and produc- 
tion of evidence in support thereof in terms of the covenants in that behalf herein- 
before mentioned or referred to : And whereas there is now due and owing upon the 
said recited security to the trustees of the Royal Canal Company tlie principal sum 
of 135,860?. 165. Sd., and no more, and the current half-year’s interest in respect 
thereof, all previous interest having been paid, as they the said Midland Great 
Western Railway of Ireland Company do herebytestify and declare: And whereas 
he whole of the said principal sums of 100 , 000 ?., 100 , 000 ?., 100 , 000 ?., 
ilOOjOOO ?., and 50,000 /., secured by the hereinbefore-recited indentures of mort- 
gage, is now due or owing under or by virtue of the same indentures, with a pro- 
portionate part of the current half-year’s interest thereon respectively : And 
whereas the said company having occasion for the further sum of 50,00*0?., the 
residue of the said sum of 500,000?. authorised by the said recited Act of the 
12th and 1 3th years of Her present Majesty to be advanced to the said company, 
with such consent of the Commissioners of Her Majesty’s Treasury as aforesaid, 
have requested the said Public Works Loan Commissioners to advance the 
same, which they have resolved to do upon the said railway company complying 
with the terms of the said lastly-recited Treasury Warrant in manner hereinafter 
mentioned or contained, and entering into such further or other covenants, pro- 
visoes, agreements, or stipulations as are hereinafter on their part contained : 

And whereas the said Public Works Loan Commissioners have, previously to the 
execution of these presents, caused to be delivered by their secretary, the said 
166 . O 3 John 
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John Strettell Brickwood, to the said Midland Great Western Railway of Ireland 
Company a certificate, by means whereof the said company will be entitled to 
receive from the Commissioners for the Reduction of the National Debt the sum 
of 50,000/., part of the monies directed to be issued under the hereinbefore in 
part recited Act of Parliament of the I2th and 13th years of Her said present 
Majesty, and being the residue of the said loan of 500,000/. so authorised to be 
advanced by the said Public Works Loan Commissioners to the said company 
witli such consent as aforesaid, as the said company do hereby acknowledge : And 
whereas, in pursuance of the said recited resolution, by a bond or obligation in 
writing also bearing or intended to bear even date with these presents, and 
under the hands and seals of John Ennis, Joseph Boyce, John Gaynor, Nathaniel 
Hone, James Digges La Touche, James Perry, Thomas Richardson, James Stir- 
ling, George Studdert, and Joshua Watson, Esquires, being the major part of 
the directors for the time being of the said company, after reciting as or to the 
effect aforesaid, and that they, the thereabove bounden John Ennis, Joseph 
Boyce, John Gaynor, Nathaniel Hone, James Digges La Touche, James Perry, 
Thomas Richardson, James Stirling, George Studdert, and Joshua Watson had 
consented and agreed to execute the thereabove written bond, not in their capa- 
city of directors, but so as to render themselves jointly and severally personally 
liable for or charged with the payment of any demand which might lawfully be 
made thereunder in case of non-observance, non-performance, or other breach of 
the condition of the said bond, notwithstanding such demand might exceed the 
extent of their or his respective share in the capital of the company not paid up 
at the time of such demand, and so also as to render themselves jointly and seve- 
rally personally liable to be sued or prosecuted, and to render their, and each 
and every or any of their bodies, goods or lands liable to execution of any legal 
process in case of non-observance, non-performance, or other breach of the con- 
dition of the said bond, anything in the thereinbefore and hereinbefore-recited 
Acts of Parliament or any of them to the contrary in anywise notwithstanding ; 
they, the said John Ennis, Joseph Boyce, John Gaynor, Nathaniel Hone, 
James Digges La Touche, James Perry, Thomas Richardson, James Stirling, 
George Studdert, and Joshua Watson, and every of them, and every or any 
9, 8, 7, 6, 6, 4, 3, and 2 of them, and the heirs, executors, and adminis- 
trators of them, and of every of them, and of every or any 9, 8, 7, 6, 5, 4, 3, 
and 2 of them, have jointly and severally become bound to Her said Ma- 
jesty, Her heirs and successors, in the penal sum of 100,000/,, with a con- 
dition thereunder written for making void the same bond if the said Midland 
Great Western Railway of Ireland Company should well, truly and faithfully 
lay out and expend the whole of the said sum of 50,000 /. so lent and advanced 
to them by the said Public Works Loan Commissioners, the repayment whereof 
is intended to be secured by these presents, solely and exclusively for, in, or 
about the purchase of land necessary for the purposes of the portion of the said 
railway between Athlone and Galway, and the construction and completion of 
the same railway, with the necessary stations and works, and the engines, 
carriages and plant necessary or requisite for the same, and the expenses inci-. 
dental thereto incurred or to be incurred subsequently to the 28 th day of July 
1849; and also if the said company should from time to time, and particularly 
when thereunto requested by the said John Strettell Brickwood, as such secretary 
as aforesaid, or other the secretary for the time being of the said Public Loan 
Commissioners, and in any event within six calendar months from the date of 
the thereabove written bond, produce evidence to the satisfaction of the said 
Public Works Loan Commissioners of the due expenditure and application of 
the said sum of 50,000 1 . for the purposes, and in manner aforesaid : Now this 
indenture witnesseth, that in pursuance of the said recited agreement in this 
behalt, and in consideration or the said Public Works Loan Commissioners 
having so advanced or caused to be delivered by their said secretary, the said 
John Strettell Brickwood, to the said Midland Great Western Railway of Ireland 
Company, the said last-mentioned certificate, by means whereof the said railway 
company will be entitled to receive the said sum of 50 , 000 /. as aforesaid, the 
receipt of which certificate the}’ the said railway company do hereby acknow- 
ledge, they the said Midland Great Western Railway of Ireland Company, in 
pursuance of the said Acts hereinbefore recited, mentioned, or referred to, or 
some or one of them, and of the said last-mentioned Treasury Warrant, and of 
every other power enabling them in this behalf, have granted, conveyed, assigned 
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and assui’ed, and by these presents do grant, convey, assign and assure unto the 5 . 

said John Strettell Brickwood, as such secretary as aforesaid, his heirs, executors, Securities for 
administrators, successors and assigns respectively, all and every the railways 
and undertakings authorised to be constructed by the said recited Acts relating 
to the said company, and the works, lands, property, chattels and effects of the 
said company connected therewith; and all future calls on shareholder.s in the 
said company; and also the Royal Canal, lands, tenements and hereditaments, 
and all other the property, chattels and effects comprised in and conveyed and 
assigned by the said canal company to the said railway company, in and by the 
said first-recited indenture of the 24th day of October 1845 ; and all other lands, 
hereditaments, property, chattels and effects in connexion with the said canal 
and railways, or intended railways, or any of them now belonging, or which may 
hereafter belong to the said railway company ; and all rates, tolls, profits and 
receipts accruing, and hereafter to accrue, to or for the use of the said railway 
company, and as well in respect of the railways and undertakings authorised to 
be made by the said recited Acts, or any of them, as of the said canal, and all 
other works and property whatsoever of or to which the said railway company 
now is or hereafter may be seised, possessed, or entitled in any manner 
howsoever, together with all and singular the rights, members, privileges, appur- 
tenances and appendages thereto respectively belonging or in anywise apper- 
taining; and all the estate, right, title and interest, property, claim and demand 
whatsoever of the said railway company, of, in, and to the same, and every part 
thereof ; together with all deeds, evidences and writings, and abstracts of title 
and other documents, and attested or other copies of deeds, evidences and 
writings relating to, or in anywise concerning the railways and undertakings, 
canal, lauds, hereditaments, property, and premises hereby granted, conveyed, 
assigned and assured, ox intended so to be, which now are, or at any time during 
the continuance of the security intended to be hereby made shall or may be in 
the custody or power of the said railway company, and the full benefit and 
advantage of all covenants and agreements entered into, or to be entered into, by 
any party or parties with the said railway company for the production of deeds, 
evidences, and muniments of title relating to the said hereditaments and premises, 
or any part thereof; To have, hold, receive and take the said railways and 
undertakings, future calls, canal works, lands, property, chattels and effects, 
rates, tolls, profits and receipts, and all and singular other the hereditaments 
and premises hereinbefore granted, conveyed, assigned, or assured, or expressed, 
or intended so to be, and every part and parcel of the same, unto and by the 
said John Strettell Brickwood, as such secretary as aforesaid, his heirs, executors, 
administrators, successors and assigns respectively, according to the nature and 
quality of the same premises respectively, with priority over all dividends, 
interest, or other monies payable, or which may become payable to shareholders 
in the said railway company, and over all mortgages, bonds, charges and 
securities whatsoever, which have been or shall be hereafter created or given by 
the said railway company, except the monies and interest due and to become 
due on the hereinbefore-recited .security of the 24th day of October 1845, given 
to the said trustees of the Royal Canal Company, and subject to the said security 
so far as regards the canal, railway, lands, hereditaments, and premises therein 
comprised, but no further or otherwise, and also subject to the said securities 
already made for the said first, second, third, fourth, and fifth advances of 
100,000 ?., 100,000 ?., 100,000 ?., 100,000 ?., and 60 , 000 ?., and interest, and 
to the proviso for redemption hereinafter contained ; that is to say, provided 
always, and it is hereby agreed and declared, that if the said Midland Great 
Western Railway of Ireland Company, their successors or assigns, do and shall 
well and truly pay, or cause to be paid, unto the cashiers of the Bank of England, 
at their office, mr the use of Her Majesty, Her heirs and successors, as well the 
said principal sums of 100,000 ?., 100,000/., 100,000?., 100,000 ?., and 50,000 ?., 
and interest secured by the hereinbefore-recited indentures, by the instalments at 
the times and in the manner therein particularly mentioned or appointed for 
the payment of the same respectively, zts also interest at the rate of 3/. 10 s. 
per cent, per annum on the said further principal sum of 50,000 ?., to be com- 
puted from the day mentioned for such purpose at the foot of the lastly herein- 
before mentioned certificate (being the time of advancing the said last-mentioned 
principal sum of 60,000 ?.), by equal half-yearly payments, on the 28th day 
of April and the 29th day of October in every year, the first of such 
166 . 0 4 half-yearly 
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half-yearly payments to he made on the 29 th day of October next; and if the 
said company do and shall well and truly pay, or cause to be paid unto the said 
cashiers at the Bank of England, for the use of Her said Majesty, Her heirs and 
successors, the said further principal sum of 50,000 being the residue of the 
said loan, on the 29th day of October which will be in the year 1852, and do 
and shall make such several payments, without any deduction or abatement 
whatsoever, then and in such case, at any time or times after such payments 
shall have been so made, or on any other acceptance of the said principal and 
interest monies by or under the order or direction of the said Public Works Loan 
Commissioners, he, the said John iStrettell Brickwood, or other the secretary for 
the time being of the said Public Works Loan Commissioners, under their order 
and direction, shall and will at the request, costsand charges of the said Midland 
Great Western Railway of Ireland Company, reconvey, reassign, and reassure 
the said railways and undertakings, canal works, lands, property, chattels and 
effects, and all rates, tolls, profits and receipts, and all and singular other the 
premises .hereby conveyed, assigned and assured, or expressed, or intended so to 
be, with the appurtenances, unto the said railway company or their assio-ns, free 
from all incumbrances in' the meantime made, done or committed by the* said 
John Strettell Brickwood, or other the secretary for the time being of the said 
Commissioners ; and the said Midland Great Western Railway of frelaud Com- 
pany do hereby for themseh'es and iheir successors covenant, promise and agree 
with and to the said John Strettell Brickwood, as such secretary as aforesaid, ^his 
executors, administrators, successors and assigns, and other the secretary for the 
time being of the said Public Works Loan Commissioners, in manner following; 
that is to say, that they, the said railway company and their successors shall 
and v\’ill well and truly pay, or cause to be paid unto the said cashiers of the 
Bank of England, at their office, and for the use of Her said Majesty, Her heirs 
or successors, the said principal sum of 60,000/. of lawful money of Great 
Britain intended to be hereby secured, with interest for the same after the rate 
and to be computed as aforesaid, without any deduction or abatement whatsoever, 
at the times and in the manner in the proviso or agreement for redemption 
hereinbefore contained and appointed for payment thereof respectively, and 
according to the true intent and meaning of these presents : provided always, 
and it is hereby agreed and declared between and by the said parties to th4e 
presents, and particularly by and on the part of the said John Strettell Brick- 
wood, as such secretary as aforesaid, that if the said company shall well and 
truly observe and perform the several covenants hereafter contained, and on 
their part to be performed, and if interest after the rate aforesaid shall be duly 
paid half-yearly on the days hereinbefore appointed for payment of the same, 
then no part of the principal sum of 50,000 1. secured by these presents, and being 
the residue of the said loan, shall be required to be repaid for ten years from the 
date of these presents ; and that after the expiration of ten years from the date 
of these presents, and during such time as the principal and interest monies shall 
be punc^ally paid half-yearly as hereafter mentioned, the said last-mentioned 
principal sum of 60,000/, shall be repaid with interest in. manner following; 
that is to say, there shall be paid half-yearly on the days hereinbefore ap~ 
pointed, as from the expiration of the said ten years, the sum of 2 /. lOs. per 
cent, on the sum of 50,000/., and a sufficient pari, of such half-yearly pay- 
ments shall be first applied in discharge of the interest from time to time accru- 
ing due on that part of the principal sum which shall from time to time be 
unpaid, and the residue of such half-yearly payments shall be applied in dis- 
charge of the principal money secured, until the whole thereof with interest 
thereon snail be paid off : And the said Midland Great Western Railway of 
ireland Company do hereby for themselves and their successors further covenant 
promise, and agree with and to the said John Strettell Brickwood, as such secre- 
tary as aforesaid, his heirs, executors, administrators, successors and assigns 
and other the secretary for the time being of the said Public Works Loan Com- 
missioners, in manner following; that is to say, that they the said railway 
company shall and will well, truly, and faithfully lay out and expend the whole 
ot the said sum of 60,000 /., the repayment whereof is intended to be hereby 
secured as aforesaid, solely and exclusively for, in, or about the purchase of land 
necessary for the purposes of the said railway between Athlone and Galway, and 
the construction and completion of the same railway, with all necessary stations, 
works and conveniences, and the expenses incidental thereto incurred or to be 

incurred 
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incurred subsequently to the 28th day of July 1849 ; and also shall and will 5 . 

from time to time, and particularly when thereunto required by the said John Securities for 
Strettell^ Brickwood, as such secretary as aforesaid, or other the secretary for the 
time being of the said Public Works Loan Commissioners, and in any event 
within six calendar months from the date of these presents, produce e\’idence to 
the satisfaction of the said Public Works Loan Commissioners of the due expen- 
diture and application of the said sum of 50,000 the repayment whereof is 
intended to be hereby secured for the purposes, and in manner aforesaid ; and 
also that they the said company shall complete the whole of the said railway 
between Athlone and Galway, with all necessary stations, works, and con- 
veniences for the use of the public, on or before the 29th day of September 1852 • 
and also that they the said railway company shall and will from time to time* 
and particularly on the request of the said Public Works Loan Commissioners’, 
or of their secretary for the time being, deliver unto the said secretary accounts 
of the annual and other receipts and expenditure of the said railway company, 
in respect of the whole of the line authorised to be made by the said recited Acts 
relating to the said railway company, and also in respect of the said canal, and 
also shall and will immediately after the date of these presents, at their own costs, 
furnish to the said Public Works Loan Commissioners, or to their solicitors an 
abstract or abstracts of the several titles of the said company of or to* all 
and singular the lands, tenements, hereditaments, and premises, including 
the said canal and works already purchased, taken, or acquired by the 
said company ; and shall and will, at the like costs, on or before the 
29th day of September 1862, furnish to the said Public Works Loan 
Commissioners, or to their solicitors, an abstract or abstracts of the 
several titles of the said company of or to the whole of the lands, tenements, 
hereditaments, and premises which shall then have been purchased, taken, 
or acquired by the said company, or which shall be requisite or necessary for the 
purposes of the said railways and undertakings, and the works and buildings 
connected therewith, and such other evidence of title to the same premises as 
the said Commissioners may require, and by such abstract or abstracts re- 
to the said railway company a good and marketable title to 
all and singular the same several lands, tenements, hereditaments, and premises 
to the satisfaction of the said Public Works Loan Commissioners, or deduce 
such a title thereto as may, under the circumstances of such case, be satisfactory 
to the said Public Works Loan Commissioners or their counsel, free from all 
incumbrances, except as appears by these presents ; and shall and will on de- 
mand pay to the said Public Works Loan Commissioners all such costs, charges, 
and expenses as they shall expend or be put unto in or about the investigation 
of such titles, or in anywise howsoever relating thereto ; and also that the said 
railway company shall and will from time to time, and particularly on the 
request of the said^ Public Works Loan Commissioners, or of their secretary for 
the time being, deliver unto the said secretary all deeds, evidences, writings, 
abstracts of title, and other documents (except the title-deeds of the said canal com- 
pany) relating to the said lands, tenements, hereditaments, or property purchased, 
or which shall hereafter, during the continuance of the security intended to be 
hereby made, be purchased by the said railway company, or on their behalf, for 
or in relation to the site of the said railways and works, or on any other account ; 
and shall and will deliver the said title-deeds relating to the said canal when 
and as soon as the said railway company shall be entitled to the possession of 
the same: And the said Midland Great Western Kailway of Ireland Company 
do hereby for themselves and their successors further covenant, promise, and 
agree with and to the said John Strettell Brickwood, as such secretary as afore- 
said, his executors, administrators, successors, and assigns, that in case the 
residue of the hereinbefore-mentioned sum of 17,538 1. 9 s.. Government 3 L 5 s. 
per cent, stock, or any part thereof, shall at any time be applied by the said 
Board of Control in the execution of such works as the said Board of Control 
shall or may consider necessary for the due maintenance and preservation of the 
said canal, or in case such residue shall be insufficient for any such repairs as 
aforesaid, then and in any such case they the said Midland Great Western Rail- 
way of Ireland Company, or their successors, shall and will, within the period of 
one month after the said railway company shall be required, in writing, so to do, 
replace the amount which shall have been expended out of the said Government 
3 /. 5 s. per cent, stock, and fully repay the amount which shall have been so 
P expended 
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5 . expended by the said Board of Coatrol ; provided always, and^ it is hereby 

Securities for expressly provided, agreed, and declared, that if at any time or times hereafter 

Loans. default shall be made in payment of the said principal and interest monies 

hereby respectively secured, or any part or parts thereof respectively at the day 
or time, or days or times, on which the same respectively ought to be paid 
according to the true intent and meaning of these presents, or in case default 
shall he made in any of the covenants hereinbefore contained on the part of 
the said company, then and so often as the same shall happen, these presents 
(which compnse future calls on the shareholders of the said company) shall 
from and after notice, in writing, to that effect shall be served on the said 
railway company by or on the part of the said Public Works Loan Commis- 
sioneri or the said John Strettell Brickwood, or other the secretary for the time 
being of the said Commissioners, preclude the company from receiving and 
applying to the purposes of the said railway company any calls to be made by 
the said company ; provided always, and it is hereby lastly agreed and declared 
between and by the said parties hereto, that these presents, which are prepared 
in the form directed by the said Public Works Loan Commissioners, shall be 
taken in all respects to be a mortgage, charge, or security taken in pursuance 
and execution of the said Acts of Parliament hereinbefore recited, mentioned, or 
referred to ; and that the said John Strettell Brickwood as such secretary as 
aforesaid, his heirs, executors, administrators, successors, and assigns, and the 
Public Works Loan Commissioners acting under or by virtue of the said recited 
Act of the 12th and 13th years of the reign of Her present Majesty, and of the 
said Acts relating to loans for public works, or any or either of them, shall by 
virtue of these presents, and in respect of the principal and interest monies 
intended to be hereby secured, have all and every the powers §,nd authorities, 
rights, privileges, and priorities by all the said several Acts hereinbefore men- 
tioned or referred to, or any or either of them, given for the securing and re- 
covering the monies to be lent in pursuance of the same Acts respectively, or 
any or either of them, in all respects as if such powers, authorities, rights, pri- 
vileges, and priorities, and every of them, had been herein expressly repeated and 
set forth, given, and created. In witness whereof the said company have caused 
their common seal to be hereunto affixed the day and year first above written. 



20 April 1852. — Bond for due Application, 6th Advance (Residue). 

Know all men by these presents, That we, John Ennis, of Merrion-square, 
Dublin, in that part of the United Kingdom of Great Britain and Ireland, 
called Ireland, Esquire ; Joseph Boyce, of Upper Mount-street, Dublin afore- 
said, Esquire; John Gaynor, of Kingstown, in the county of Dublin aforesaid, 
Esquire ; Nathaniel Hone, of Fitzwilliam-square, Dublin aforesaid, Esquire ; 
James Digges La Touche, of Dominick-street, Dublin aforesaid, Esquire ; James 
Perry, of Blackrock, Dublin aforesaid, Esquire ; Thomas Richardson, of Mont- 
pelier-hill, Dublin aforesaid, Esquire ; James Stirling, of Fitzwilliam-place, 
Dublin aforesaid, Esquire ; George Studdert, of Sackville-street, Dublin afore- 
said, Esquire; and Joshua Watson, of Rathfarnham, in the county of Dublin 
aforesaid, Esquire, are held and firmly bound to our Sovereign Lady Victoria, 
by the Grace of God of the United Kingdom of Great Britain and Ireland 
Queen, Defender of the Faith, in the sum of 100 , 000 /. of lawful money of 
Great Britain, to be paid to our said Sovereign Lady the Queen, or to Her certain 
attorney, heirs, or successors, for which payment to be well and faithfully made 
we bind ourselves and every of us, and every or any 9, 8, 7, 6, 5, 4, 3, and 2 
of us, and the heirs, executors, and administrators of us, and of every of us, and 
of every or any 9, 8, 7, 6, 5, 4, 3, and 2 of us jointly and severally firmly by 
these presents. Sealed with our seals this 29tli day of April, in the year of our 
Lord 1852. 



Whereas, by an Act of Parliament made and passed in the eighth year of 
the reign of Her present Majesty Queen Victoria, intituled, “An Act,” &c. 
[here follow recitals of the Acts, &c. similar or to the effect of the recitals con- 
tained in the before-stated mortgage of even date] : And whereas the whole of 
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the said principal sums of 100,000/., 100,000 100 , 000 /., 100,000/., and 50,000/., 5 . 

secured by the hereinbefore recited indentures of mortgage, is now due or owing, Securiiieg for 
under or by virtue of the same indentures, with a proportionate part of the current 
half-year’s interest thereon respectively : And whereas the said company having 
occasion for the further sum of 60,000/., the residue of the said sum of 500,000/. 
authorised by the said recited Act of the 12th and 13th years of Her pr^ent Majesty 
to be advanced to the said company, with such consent of the Commissioners of 
Her Majesty’s Treasury as aforesaid, have requested the said Public Works Loan 
Commissioners to advance the same, which they have resolved to do, upon the 
said railway company complying with the terms of the said lastly-recited Trea- 
sury Warrant, in manner hereinafter mentioned, and entering into such cove- 
nants, provisoes, agreements, or stipulations as are contained on their part in the 
hereinafter in part recited indenture of mortgage : And whereas the said Public 
Works Loan Commissioners have, previously to the execution of the above- 
written bond, caused to be delivered by the said John Strettell Brickwood, as such 
secretary as aforesaid, to the said Midland Great Western Railway of Ireland Com- 
pany, a certificate by means whereof the said company will be entitled to receive 
from theCommissioners for the Reduction of the National Debt the sum of 60 , 000 /L 
part of the monies directed to be issued under the hereinbefore in pai*t recited 
Act of Parliament of the 12fch and 13th years of Her said present Majesty, and 
being the residue of the said loan of 500,000/. so authorised to he advanced by 
the said Public Works Loan Commissioners to the said company with such 
consent as aforesaid ; and in consideration thereof, by an indenture bearing or 
intended to bear even date with, but executed previously to the execution of the 
above-written bond, and made or e.xpressed to be made between the said com- 
pany of the one part, and tlie said John Strettell Brickwood, as such secretary' 
as aforesaid, of the other part, they, the said Midland Great Western Railway of 
Ireland Company, in pursuance of the said Acts hereinbefore recited mentioned 
or referred to, or some or one of them, and of the said last-mentioned Treasury 
Warrant, and of every other power enabling them in that behalf, have granted, 
conveyed, assigned, and assured unto the said John Strettell Brickwood, as such 
secretary as aforesaid, his heirs, executors, administrators, successors, and assigns 
respectively, all and every the railways and undertakings authorised to be con- 
structed by the said recited Acts relating to the said company, and the works, 
lands, property, chattels, and effects of the said company connected therewith, 
and all future calls on shareholders in the said company, and also the Royal 
Canal lands, tenements, and hereditaments, and all other the property, chattels, 
and effects comprised in and conveyed and assigned by the said canal company 
to the said railway company in and by the said first-recited indenture of the 
24th day of October 1845, and all other lands, hereditaments, property, chattels, 
and effects in connexion with the said canal and railways, or intended railways, 
or any of them then belonging, or which might thereafter belong to the said 
railway company, and all rates, tolls, profits, and receipts accruing and there- 
after to accrue to or for the use of the said railway company, and as well in 
respect of the railways and undertakings authorised to be made by the said 
recited Acts, or any of them, as of the said canal, and all other works and pro- 
perty whatsoever of or to which the said railway company then was or thereafter 
might be seised, possessed, or entitled in any manner howsoever, together wdth 
all and singular the rights, members, privileges, appurtenances, and appendages 
thereto respectively belonging or in anywise appertaining, To hold, receive, and 
take the said railways and undertakings, future calls, canal works, lands, pro- 
perty, chattels and effects, rates, tolls, profits and receipts, and all and singular 
other the hereditaments and premises thereinbefore granted, conveyed, assigned 
or assured, or intended so to be, unto and by the said John Strettell Brickwood 
as such secretary as aforesaid, his heirs, executors, administrators, successors and 
assigns respectively, according to the nature and quality of the same premises 
respectively, witli such priority as therein is mentioned, and subject as therein 
is mentioned, and also subject to the proviso for redemption thereinafter con- 
tained on payment by the said Midland Great Western Railway of Ireland 
Company, their successors or assigns, unto the cashiers of the Bank of England 
at their office for the use of Her Majesty, her heirs or successors, of as well the 
said principal sums of 100,000/., 100,000/., 100,000/., 100,000/., and 50,000/., 
and interest secured by the hereinbefore recited indentures by , the instalments 
at the times and in the manner therein particularly mentioned or appointed for 
166 . Q tke 
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the payment of the same respectively, as also of interest at the rate of 3?. lo^. 
per cent, per annum on the said further principal sum of 50,000/., to be com- 
puted from the day mentioued for such purpose at the foot of the lastly therein- 
before and hereinbefore mentioned certificate (being the time of advancing the 
said last-mentioned principal sum of 60 , 000 /.), by equal half-yearly payments on 
the 29th day of April, and the 29th day of October in every year, the first of 
such half-yearly payments to be made on the 29th day of October next, and on 
payment by the said company unto the said cashiers at the Bank of England 
for the use of Her said Majesty, her heirs and successors, of the said fiirther 
principal sum of 50,000/., being the residue of the said loan, on the 29th day of 
October 1862, or on any other acceptance of the said principal and interest 
monies by or under the order or direction of the said Public Works Loan Com- 
missioners ; and it was thereby agreed and declared between and by the said 
parties to the indenture now in recital, and particularly by and on the part of 
the said John Strettell Brickwood, as such secretary as aforesaid, that if the 
said company should well and truly observe and perform the several covenants 
thereinafter contained, and on their part to be performed, and if interest after 
the rate aforesaid should be duly paid half-yearly on the days thereinbefore ap- 
pointed for payment of the same, then no part of the principal sum of 50,000/, 
secured by the indenture now in recital, and being the residue of the said loan, 
should be required to be repaid for 10 years from the date of the indenture now 
in recital, and that after the expiration of 10 years from the date of the inden- 
ture now in recital, and during such time as the principal and interest monies 
should be punctually paid half-yearly as thereinafter-mentioned, the said princi- 
pal sum of 50,000/. should be repaid with interest in manner following, that is 
to say, there should be paid half-yearly on the days thereinbefore appointed as 
from the expiration of the said 10 years, the sum of 2/. IOj. per cent, on the 
sum of 60,000/., and a sufficient part of such half-yearly payments should be 
first applied in discharge of the interest from time to time accruing due on that 
part of the principal sum which should from time to time be unpaid, and the 
residue of such half-yearly payments should be applied in discharge of thq 
principal money secured until the whole thereof, with interest thereon, should be 
paid off; and in the said indenture now in recital is contained a covenant on 
the part of the said company with the said John Strettell Brickwood, as such 
secretary as aforesaid, his heirs, executors, administrators, successors, and assigns, 
and other the secretary for the time being of the said Public Works Loan Com- 
missioners, tliat the said railway company would well, truly, and faithfully lay 
out and expend the whole of the said sum of 50,000/., the repayment whereof 
was intended to be thereby secured as aforesaid, solely and exclusively for, in, or 
about the purchase of land necessary for the purposes of the said railway between 
Athlone and Galway, and the construction and completion of the same railway, 
with all necessary stations, works, and conveniences, and the expenses incidental 
thereto incurred, or to be incurred subsequently to the 28th day of July 1849 ; 
fmd also would from time to time, and particularly when thereunto required by 
the said John Strettell Brickwood, as such secretary as aforesaid, or other the 
secretary for the time being of the said Public Works Loan Commissioners, and 
in any event within six calendar months from the date of the indenture now in 
recital, ^ produce evidence to the satisfaction of the said Public Works Loan 
Commissioners of the due expenditure and application of the said sum of 
60,000 /. for the purposes and in manner aforesaid : And whereas the above 
bou^en John Ennis, Joseph Boyce, John Gaynor, Nathaniel Hone, James Digges 
La Touche, James Perry, Thomas Richardson, James Stirling, George Stud- 
dert, and Joshua Watson, being the major part of the directors for the time bein®- 
Dt the said company, have, in pursuance of the said agreement, and in considera” 
tion of the premises, executed the above written bond or obligation, subject to 
the condition hereunder written, for making the same void, and consented and 
agreed to execute the same, not in their capacity of directors, but so as to render 
themselves jointly and severally personally liable for, or charged with the pay- 
inent of any demand which might lawfully be made thereunder, in case of non- 
observance, non-performance, or other breach of the condition of the above 
written bond, notwithstanding such demand might exceed the extent of their 
or his respective share in the capital of the company not paid up at the time of 
such demand ; and so also as to render themselves jointly and severally per- 
sonally Jiable at law and in equity to be sued or prosecuted, and to render their 

and 
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and each and every or any of their bodies, goods, or lands liable to execution of 5 . 

any legal process in case of non-observance, non-performance, or other breach Secanues for 
of the condition of the above-written bond, anything in the hereinbefore recited 
Acts of Parliament, or any of them, to the contrary in anywise notwitlistanding. 

Now, the condition of the above-written bond or obligation is such, that if the 
said Midland Great Western Railway of Ireland Company shall and do well, 
truly and faithfully lay out and expend the whole of the said sum of 50,000 1 . so 
lent and advanced to them by the said Public Works Loan Commissioners upon 
the security of the said indenture of mortgage, bearing or intended to bear even 
date with the above-written bond, solely and exclusively for, in, or about the pur- 
chase of land necessary for the purposes of the portion of the said railway between 
Athlone and Galway, and the construction and completion of the same railway 
with all necessary stations, works and conveniences, and the expenses incidental 
thereto incurred or to be incurred subsequently to the 28th day of July 1849 ; 
and also if the said company do and shall from time to time, and particularly 
when thereunto required by the said John Strettell Brickwood, as such secretary 
as aforesaid, or other the secretary for the time being of the said Public Works 
Loan Commissioners, and in any event within six calendar months from the date 
of the above-written bond, produce evidence to the satisfaction of the said Public 
Works Loan Commissioners of the due expenditure and application of the said 
last-mentioned sum of 50,000L for the purposes and in manner aforesaid, then 
and in such case the above-written bond shall be void and of no effect, otherwise 
the same shall be and remain in full force and virtue. 



(signed) J. S. Brickwood^ 

Secretary. 

Public Works Loan Office, 

South Sea House, London, 30 March 1854. 
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